CLASS "A" PERMIT 



City of Los Angelos 
Department of Public Works 
Bureau of Engineering 


Job Location: 

Contact: 

Contact Phone: 
Permittee: 

Permittee Address: 

Permittee Phone: 
Description of Work: 
APN: 


603 £ 4TH ST 

NELSON 

310 - 922-6609 

MIGUEL 

5419 HOLLYWOOD BLVD SUITE C 201 
LOS ANGELES. CA 90027 

310 - 922-6609 

New 

5147 - 002-012 


Permit No. 

Reference No. 

Date issued: 

Expiration Date: 

Engineering District: 
Thomas Guide (Page/Grid): 
Issued by: 

Issuing District: 


A2017-002952 C 

66354 

11/28/2017 

05/27/2018 

Central 
634 G5 
Jacob Bigler 
Central 

f213) 482-703Q 


For questions regarding this permit call: 



CALL BUREAU OF CONTRACT ADMINISTRATION 
FOR INSPECTION PRIOR TO COMMENCING WORK: (213) 485-5080 

all requirements of the Los Angeles Municipal Code, the Standard Specifications, and any special requirements made part of this permit. 


Dlte: J_LOj3_Q 


Inspector 


Cate: 


REMARKS- PERMIT FOR THE PLACEMENT OF SIDEWALK AT THE BACK OF CURB AND INSTALLATION OF BSS APPROVED PLANTS. APPLICANT MUST MAINTAIN 7-FT OF UN-OBSTRUCTED 
PEDESTRIAN ACCESS AT ALL TIMES. PERMIT IS FOR A TOTAL OF 18-LOCATIONS TO BE INSPECTED ♦ 3 DRIVEWAY REMOVAL 1 NEW SIDEWALK/CURB & GUTTER PER THE FOLLOWING 
REVOCABLE PERMITS 2017000024 - 603-SO5 E. 4TH ST.. 2017000025 - 405 S. TOWNE AVE.. 2017000097 - 500 E. 4TH ST.. 2017000100 - 440 S. TOWNE AVE.. 2017000125 - 417 S. TOWNE AVE.. 
2017000126 - 446 S TOWNE AVE.. 2017000193 - 618-624 E. 4TH ST.. 2017000223 - 462 -472 £. 4TH ST.. 2017000240 -412-426 S. CROCKER.. 2017000241 - 411 S. STANFORD. 2017000242-424-426 
S. TOWNE AVE.. 2017000243 - 429-443 S. TOWNE AVE.. 2017000244 - 463-471 E. 4TH ST., 2017000245 - 501-S05 E. 4TH ST., 201700024$ - 408 S. STANFORD. 2017000247 - 417-429 S. STANFORD. 
2017000250 - 420-426 S. SAN PEDRO, 2017000251 -410-420 S. TOWNE AVE.. 


Frontage Intersection 

Curb Face to Edge of Sidewalk: 

Height of Curb: 


Frontage Intersection 

Width of Sidewalk: 

Curb Face to Property Line: 


Driveways: 


Driveway No. Case No. 

(A) 


(X) 


00 


m 

<T> 


Fees: 

Fee Description 

Qty 

Unit 

Rate 

Subtotal 

Discount 

Net Amt 

3.00% SurJM 

7.00% Sur.( 2 ) 

Total 

A-Permit Basic Fee 

1 

each 

$273.00 

$273.00 

$0.00 

$273.00 

S8.19 

$19,11 

$300.30 

Concrete Pvmt Insp-Sidewalk 1 {new) 

64.00 

Sq. Ft. 

$0,85 

$54.40 

$54.40 

$0.00 

$0.00 

$0.00 

$0.00 

Concrete Pvmt Insp-Sidewalk 2 (new) 

120.00 

Sq. Ft 

$0.85 

$102.00 

$0.00 

$102.00 

S3.06 

$7.14 

$112.20 

Concrete Pvmt Insp-Sidewatk 3 (new) 

120.00 

Sq. Ft. 

S0.85 

$102,00 

$0.00 

$102.00 

$3.06 

$7.14 

$112.20 

Concrete Curb Insp 

56.00 

Ft, 

$3.70 

$207.20 

$0.00 

$207.20 

$6.22 

$14.50 

$227.92 

Special Insp Reg Rate / Hr 

18 

Hour 

$95.00 

$1,710.00 

$0.00 

$1,710.00 

$51.30 

$119.70 

$1,381.00 

Totals 




$2,448.60 

$54.40 

$2,394.20 

$71.83 

$167.59 

$2,633.62 


(GW) 

Inspection Results 
Qty Initial 


Printed on: lf/28/2017 at 2:41 PM 


Page: 1 of 4 















Job Location: 603 E 4TH ST 
General Notes 


Permit No. 


Initials 



1. A copy of this permit must be at the jobsite at all times. 

2. All changes in sketches and permit limits must have prior approval. 

3. Call for inspection before noon on the workday prior to doing any work. 

4. Afl work shall comply with the latest edition of the "Greenbook", Standard Specifications for Public Works Construction, 

5. Jobsite conditions must comply with the fatest edition of the 'Work Area Traffic Control Handbook" (W.A.T.C.H.) 

6. Pedestrian and vehicular access must be maintained at alf times. Barricades and lights must be in use at the jobsite from the start of removals to the completion of the work. 

7. If the contractor does not lurnish barricades and protective devices, as required, the City of Los Angeles may, at its option, provide them for a fee to the contractor. 

8- All traffic lanes {including: Through, Turning, and Peak Hour lanes) shall be unobstructed from 3:30PM to 7:00 PM and 6:00 AM to 9:00 AM* One traffic lane may be closed at all other times* 

9. The jobsite, including temporary resurfacing, must be maintained by the permittee until all permanent resurfacing is completed. 

10. No driveway apron shall be permitted for front yard parking per LAMC Sec 12.21 C (g). 

11. S a wart all removals. No backfill or concrete shall be placed wflhout approval of the inspector. 

12. Sluny cement backfill is required in all public streets and alleys. Laterals require inspection before the backfill is placed. 

13. Only Bonded Sewer Contractors are permitted to make sewer connections in the public right of way. 

14. Property tine connections must be completed prior to calling for inspection. 

15. All permanent resurfacing must be completed within 3 weeks of the temporary resurfacing or the completion of the job. 

16. All permanent resurfacing must be identified by an approved markerrtag identifying the permittee and the year the work was completed. Tags are to be placed as close to the curb as possible. For 
excavations less than 50 feet long, only one tag should be placed in the middle. For longer excavations, tags should be placed at 50 feet intervals and at both ends. 

17. The permittee is required to contact any other agencies impacted by their work. 

16, PERMITTEE SHALL STOP WORK AND CONTACT THE PERMITTING AGENCY PRIOR TO CUTTING OR EXCAVATING ANY DECORATIVE SIDEWALK, PAVEMENT, OR CROSSWALK* 

19. ANY DAMAGE TO DECORATIVE SIDEWALK, PAVEMENT, OR CROSSWALK MUST BE REPAIRED IN KIND OR RECONSTRUCTED IN KIND BY THE PERMITTEE, AS DIRECTED BY THE 
PERMITTING AGENCY, IN A MANNER SATISFACTORY TO THE CITY ENGINEER AND THE INSPECTOR OF PUBLIC WORKS. 

20. NO CONSTRUCTION IS ALLOWED ALONG STREETS SUBJECT TO HOLIDAY SEASON STREET CLOSURE RESTRiCTIONS. THE HOLIDAY SEASON STREET CLOSURE MORATORIUM IS IN 
EFFECT FROM MONDAY NOVEMBER 20, 2017 UP UNTIL TUESDAY JAN 2, 2018. 

21. See LAMC Sec 62.115 regarding refunds of this permit 

22. This permit does not allow occupy ing/fencing-off/separathg and utilizing the public right-of-way permitted work area prior to the start of work or after the work is completed. Furthermore, the work area shall 
not be used for storage, parking, or staging of the construction activities an the private property 

23. The drain shall be 3" diameter pipe for a 6" curb face and a 4* diameter pipe for an 8 fl curb face or greater. The invert of the drain shall be located 14" above the gutter flowline. The drainpipe shall have a 
minimum T clearance from top of curb and be laid on a straight grade with a minimum slope of 1/8" per foot and terminate 1" back of the curb face. 


(1) The 3% surcharge funds improvements for the Development Services Trust Fund (LAMC 57.118.4 and 61,17). 

(2) The 1% surcharge funds the Public Works Engineering Equipment and Training Trust Fund (LAMC 61.03). 

Minimum Inspection Charges: a 10 sq. ft. applies to driveways, sidewalks, access ramps, alley intersections, street resurfacing, and gutters. A 3 In. ft. applies to curbs 


and curb cuts. 
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CLASS "A” PERMIT 

(SUPPLEMENTAL TO PERMIT NO- A2017-002952} 



City of Los Angeles 
Department of Public Works 
Bureau of Engineering 


Job Location: 

Contact: 

Contact Phone: 
Permittee: 

Permittee Address: 

Permittee Phone: 
Description of Work: 
APN: 


603 E 4TH ST 

NELSON 
31Q-922-6609 
MIGUEL 

5419 HOLLYWOOD BLVD SUITE C 201 
LOS ANGELES. CA 90027 

310^922-6609 

New 

5147 - 002-012 


Permit No. 

Reference No. 

Date Issued: 

Expiration Date: 

Engineering District: 
Thomas Guide (Page/Grid): 
Issued by: 

Issuing District: 


A2017-002952 C 

69421 

05/21/2016 

11/17^2018 

Central 

634-G5 

Fatrma Guerra 

Central 


For questions regarding this permit call: • - 


A 


CALL BUREAU OF CONTRACT ADMINISTRATION 
FOR INSPECTION PRIOR TO COMMENCING WORK: (213) 485-5080 


I hereby ag reef to observe all requirements of the Los Angeles Municipal Code, the Standard Specifications, and any special requirements made part of this permit 


Date: 


Inspector: 


Date: 


FIELD NOTES: 

REMARKS- SUPPLEMENTAL PERMIT TO EXTEND THE FOLLOWING REVOCABLE PERMIT SCOPE OF WORK: FOR THE PLACEMENT OF SIDEWALK AT THE BACK OF CURB AND INSTALLATION 
OF SSS APPROVED PLANTS. APPLICANT MUST MAINTAIN 7-FT OF UN-OBSTRUCTED PEDESTRIAN ACCESS AT ALL TIMES. PERMIT IS FOR A TOTAL OF tS-LOCATlONS TO BE INSPECTED + 3 
DRIVEWAY REMOVAL I NEW SIDEWALK .'CURB & GUTTER PER THE FOLLOWING REVOCABLE PERMITS: 2017000024 - 603-605 E. 4TH ST.. 2017000025 -405 S. TOWNE AVE.. 2017000097 - 500 E. 
4TH ST 2017000100 - 440 S TOWNE AVE.. 2017000125-417 S. TOWNE AVE.. 2017000126 - 446 S. TOWNE AVE.. 2017000193 - 616-624 E. 4TH ST., 2017000223-462 -472 E. 4TH ST.. 2017M0240 - 
412-426 S. CROCKER.. 2017000241 -411 S. STANFORD. 2017000242 - 424-426 S. TOWNE AVE., 2017000243 - 429-443 S. TOWNE AVE., 2017000244 - 463-471 E. 4TH ST.. 2017000245 - 501-505 E. 
4TH ST.. 2017000246 - 408 S. STANFORD, 2017000247 - 417-429 S. STANFORD, 2017000250 - 420-426 S. SAN PEDRO, 2017000251 -410-420 S. TOWNE AVE., (ORIGINAL A-PERMIT REF# 66354). 
CALL FOR INSPECTION 


Frontage Intersection 

Curb Face to Edge of Sidewalk: 

Height of Curb: 


Frontage Intersection 

Width of Sidewalk: 

Curb Face to Property Line: 


Driveways; 
Driveway No* 

Fees: 

Fee Description 
A-Permit Basic Fee 

Totals 


Case No. (A) (X) (Y) (W) (T} (GW) 

Inspection Results 


Qty 

1 

Unit 

each 

Rate 

SO.OO 

Subtotal 

$0.00 

Discount 

$0.00 

Net Amt. 

$0.00 

3.00% Sur.CH 
$0.00 

7.00%Sur.(2> 

$0.00 

Total 

$0.00 

Qty 

Initial 




$0.00 

$0.00 

$0.00 

$0.00 

$0.00 

$0.00 
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Job Location: 603 E 4TH ST 

Qenerel Note? 


Permit No. 


42017-002952 


Initiate:. 

1. A copy of this permit must be at the jobsite at all times. 

2. All changes in sketches and permit limits must have prior approval. 

3. Call for inspection before noon on the workday prior to doing any work. 

4. All work shall comply with the latest edition of the "Greenbook". Standard Specifications for Public Works Construction, 

5. Jobsite conditions must comply with the latest edition of the 'Work Area Traffic Control Handbook’ (W.AXC.H.) 

6. Pedestrian and vehicular access must be maintained at all times. Barricades and lights must be in use at the jobsite from the start of removals to the completion of the work. 

7. If the contractor does not furnish barricades and protective devices, as required, the City of Los Angeles may, at its option, provide them for a fee to the contractor. 

8. All traffic lanes (Including: Through* Turning, and Peak Hour lanes) shall be unobstructed from 3:30PM to 7:(K) PM and 6:00 AM to 9:00 AM. One traffic lane may be closed at all other times. 

9. The jobsite, including temporary resurfacing, must be maintained by the permittee until all permanent resurfacing is completed. 

10; No driveway apron shall be permitted for front yard parking per LAMC Sec 12.21 C (g). 

11. Sawcut all removals. No backfill or concrete shall be placed without approval of Ihe inspector. 

12. Slurry cement backfill is required in all public streets and alleys. Laterals require inspection before the backfill is placed. 

13. Only Bonded Sewer Contractors are permitted to make sewer connections in the public right of way. 

14. Property line connections must be completed prior to calling for inspection. 

15. Ail permanent resurfacing must be completed within 3 weeks of the temporary resurfacing or the completion of the job. 

16. All permanent resurfacing must be identified by an approved marker/tag identifying the permittee and the year the work was completed. Tags are to be placed as close to the curb as possible. For 
excavations less than 50 feet long, only one tag should be placed in the middle. For longer excavations, tags should be placed at 50 feet intervals and at both ends. 

17. The permittee is required to contact any other agencies impacted by their work. 

18. PERMITTEE SHALL STOP WORK AND CONTACT THE PERMITTING AGENCY PRIOR TO CUTTING OR EXCAVATING ANY DECORATIVE SIDEWALK, PAVEMENT, OR CROSSWALK. 

19. ANY DAMAGE TO DECORATIVE SIDEWALK, PAVEMENT, OR CROSSWALK MUST BE REPAIRED JN KIND OR RECONSTRUCTED IN KIND BY THE PERMITTEE, AS DIRECTED BY THE 
PERMITTING AGENCY, IN A MANNER SATISFACTORY TO THE CITY ENGINEER AND THE INSPECTOR OF PUBLIC WORKS. 

20. NO CONSTRUCTION IS ALLOWED ALONG STREETS SUBJECT TO HOLIDAY SEASON STREET CLOSURE RESTRICTIONS. THE HOLIDAY SEASON STREET CLOSURE MORATORIUM IS IN 
EFFECT FROM MONDAY NOVEMBER 20, 2017 UP UNTIL TUESDAY JAN 2, 201S. 

21. See LAMC Sec 62.115 regarding refunds of this permit 

22. This permit does not allow occupyang/fendng-off/separating and utilizing the public right-of-way permitted work area prior to the start of work or after the work is completed. Furthermore, Ihe work area shall 
not be used for storage, parking, or staging of the construction activities on the private property 

23. The drain shall be 3" diameter pipe for a 6" curb face and a 4’ diameter pipe for an 8" curb face or greater. The invert of the drain shall be located %" above the gutter fiowtine. The drainpipe shall have a 
minimum 2’ clearance from top of curb and be lard on a straight grade with a minimum slope of 1/8 h per foot and terminate T back of the curb face. 

24. Trench backfill and A/C pavement resurfacing shail follow the latest version of LA City Standard Plan S477. 

(1) The 3% surcharge funds improvements for the Development Services Trust Fund (LAMC 57.118.4 and 61.17). 

(2) The 7% surcharge funds the Public Works Engineering Equipment and Training Trust Fund (LAMC 61.03). 

Minimum Inspection Charges: a 10 sq. ft, applies to driveways, sidewalks, access ramps, alley intersections, street resurfacing, and gutters. A 3 In. ft. applies to curbs 
and curb cuts. 



Underground Service Alert 

Bureau of Street Lighting 

(800) 422*4133 

Calt 48 hours prior to work 

Street Light Relocation 

Dept of Transpo rtation 

(213) 647-1551 

Call 48 hours pnor to work 

Traffic Signal Relocation 

(213)485-2261 

Call 48 hours pnor lo work 

Parking Meter Removal/Relocation 

(213) 485-2273 


Department of Water and Power 

Water Meter Removal/Relocation 

(800) 342-5397 


Bureau of Street Services 

Street Tree Removal/Trimmmg 

(213) 347-3077 
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Inspection Records for Permit Number A2017-002952 
Job Address: 603 E 4TH ST 
APN: 5147002012 


Inspection Record Number 1 


Inspection Date 

Inspector 

Inspection Type 

Inspection Hours 

Record Date 

Record Entered by 

11/30/2017 

ERROL QUIMPO 

PRELIMINARY 

1.0 

05/23/2018 

ERROL QUIMPO 


Inspection Comments 

MADE A PRECON WALK-THRU WITH PERMITTEE MIGUEL NELSON AT VARIOUS LOCATIONS 


Inspection Record Number 2 


Inspection Date 

Inspector 

Inspection Type 

Inspection Hours 

Record Date 

Record Entered by 

02/13/2018 

ERROL QUIMPO 

PRELIMINARY 

1.0 

05/23/2018 

ERROL QUIMPO 


Inspection Comments 

CHECKED FORMS FOR NEW C&G FOR CLOSURE OF 2 DWYS AT NEC 4TH/TOWNE 


Inspection Record Number 3 


Inspection Date 

Inspector 

Inspection Type 

Inspection Hours 

Record Date 

Record Entered by 

Inspection Comments 

CHECKED CONCRETE PLACEMENT FOR C&G AT NEC 4TH/TOWNE. 

02/14/2018 

ERROL QUIMPO 

PRELIMINARY 

1.0 

05/23/2018 

ERROL QUIMPO 

Inspection Record Number 4 


Inspection Date 

Inspector 

Inspection Type 

Inspection Hours 

Record Date 

Record Entered by 

Inspection Comments 

CHECKED GRADE FOR SW SECT AT NEC 4TH/TOWNE. 

02/15/2018 

ERROL QUIMPO 

PRELIMINARY 

0.0 

05/23/2018 

ERROL QUIMPO 

Inspection Record Number 5 


Inspection Date 

Inspector 

Inspection Type 

Inspection Hours 

Record Date 

Record Entered by 

Inspection Comments 

CHECKED NEW SW SECT AT NEC 4TH/TOWNE. 

02/23/2018 

ERROL QUIMPO 

PRELIMINARY 

0.0 

05/23/2018 

ERROL QUIMPO 

Inspection Record Number 6 


Inspection Date 

Inspector 

04/18/2018 

ERROL QUIMPO 














Inspection Type 

Inspection Hours 

Record Date 

PRELIMINARY 

1.0 

05/23/2018 

Record Entered by 

ERROL QUIMPO 


Inspection Comments 

CHECKED FORMS FOR NEW C&G FOR THE DWY CLOSURE AT W/S CENTRAL JUST S/O 4TH ST. 


Inspection Record Number 7 


Inspection Date 

Inspector 

Inspection Type 

Inspection Hours 

Record Date 

05/02/2018 

ERROL QUIMPO 

PRELIMINARY 

0.0 

05/23/2018 

Record Entered by 

Inspection Comments 

CHECKED NEW SW SECT AT W/S CENTRAL. 

ERROL QUIMPO 

Inspection Record Number 8 


Inspection Date 

Inspector 

Inspection Type 

Inspection Hours 

Record Date 

05/16/2018 

ERROL QUIMPO 

PRELIMINARY 

1.0 

05/23/2018 

Record Entered by 

ERROL QUIMPO 


Inspection Comments 

AS REQUESTED, MET & CONFERRED WITH PERMITTEE, MIGUEL NELSON AT JOBSITE 


Inspection Record Number 9 


Inspection Date 

Inspector 

Inspection Type 

Inspection Hours 

Record Date 

05/23/2018 

ERROL QUIMPO 

PRELIMINARY 

2.0 

05/23/2018 

Record Entered by 

ERROL QUIMPO 


Inspection Comments 

WAS TASKED BY PCI TO CHECK STATUS OF A-PERMIT WORK. VISITED ALL JOB LOCATIONS, TOOK PICTURES AND 
E-MAILED IT TO HIM. 


Inspection Record Number 10 


Inspection Date 

Inspector 

Inspection Type 

Inspection Hours 

Record Date 

06/14/2018 

ERROL QUIMPO 

PRELIMINARY 

1.0 

06/15/2018 

Record Entered by 

ERROL QUIMPO 


Inspection Comments 

MADE A FINAL WALK THROUGHOUT THE PROJECT. MET & CONFERRED WITH TONY BROWN 


Inspection Record Number 11 


Inspection Date 

Inspector 

Inspection Type 

Inspection Hours 

Record Date 

06/15/2018 

ERROL QUIMPO 

FINAL 

0.0 

06/15/2018 

Record Entered by 

Inspection Comments 

WORK COMPLETED. 

ERROL QUIMPO 













loading 


fenced yard 


entrance 


fence 


curb cut 


parking mete 


7ft radius 


curb cut 


curb cut 


4th Street 


Towne Ave 
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RECORDING REQUESTED BY: 

Provident Title Company 


AND WHEN RECORDED MAIL TO: 

5D3~ I / \J. Q { ^f( JLy:u — 

M<¥L- GUx^UA-. , (A- $ooi 6 

_ THIS SPACE FOR RECORDER'S USE ONLY: 

Title Order No.: 11357858 Escrow No.: 101921-GK 

AP#: 5147-002-012 _ GRANT DEED _ 

THE UNDERSIGNED GRANTOR(S) DECLARE(S) 

DOCUMENTARY TRANSFER TAX is $2,035.00 „ $ % 3 

[X] computed on full value of property conveyed, or 

[ ] computed on full value less value of liens or encumbrances remaining at time of sale. 

[ | Unincorporated area |^| City of L ^ 

FOR A VALUABLE CONSIDERATION, receipt of which is hereby acknowledged, 

Ruby Trading, Inc., a California Corporation 

hereby GRANT(s) to: 

Creative Industrial, LLC, a California Limited Liability Company 

the real property in the County of Los Angeles, State of California, described as: *>£<£" P^‘ 

LOTS 15 AND 16 IN BLOCK 4 OF WOLFSKILL ORCHARD TRACT, IN THE COUNTY OF LOS ANGELES, 
STATE OF CALIFORNIA, AS PER MAP RECORDED IN BOOK 30 PAGES 9 TO 13 INCLUSIVE OF 
MISCELLANEOUS RECORDS, IN THE OFFICE OF THE COUNTY RECORDER OF SAID COUNTY. 

Also Known as: 603 - 605 W. 4th St., Los Angeles, CA 90013 


Dated December 23, 2015 


Ruby Trading, Inc., a California Corporation 


By: 


By: 





Imad Abbas Khan, President 

Rubina Khan, Secretary 


A notary public or other officer completing this certificate verifies only the identity of the individual who signed the document 
to which this certificate is attached, and not the truthfulness, accuracy, or validity of that document._ 


STATE OF CALIFORNIA 
COUNTY OF 2^— 


On 2_ece i^bc r 


_23, 3-oiS 

personally appeared 
basis of satisfactory evidence to 


before me, ^^fheFi ne . 

A 9 }C by Of n Ct 


_ A Notary Public 

_____. . ... _ _who proved to me on the 

be the person(s) whose name(s) is/are subscribed to the within instrument and 
acknowledged to me that he/she/they executed the same in his/her/their authorized capacity(ies). and that by his/her/their 


Ji ^ p cPc> y\ 

wb'idcv (C n 


J wwii ivi V -' W pCiVyll jf ylvJOy, Cal IU lllal U y I 110/ I ICI /II 1 C 

signature(s) on the instrument the person(s), or the entity upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing paragraph is true and 
correct. 

^ a | r 

CATHERINE JIN MCDONALD 


WITNESS my hand and official seal. 


Signature 



(Seal) 



Commission # 2044417 
Notary Public - California i 
Los Angeles County £ 
Comm. Exoinisjlrt^onvJ 


MAIL TAX STATEMENTS TO PARTY SHOWN BELOW: IF NO PARTY SHOWN, MAIL AS SHOWN ABOVE 






















Baa*-*" 

LOTS 15 AND 16 IN BLOCK 4 OF WOLFSKILL ORCHARD TRACT, IN THE CITY OF LOS 
ANGELES, COUNTY OF LOS ANGELES, STATE OF CALIFORNIA, AS PER MAP RECORDED 
IN BOOK 30 PAGES 9 THROUGH 13 INCLUSIVE OF MISCELLANEOUS RECORDS, IN THE 
OFFICE OF THE COUNTY RECORDER OF SAID COUNTY. 





CREAIND-01 


KLE 


/\CORD 


CERTIFICATE OF LIABILITY INSURANCE 


DATE (MM/DD/YYYY) 

1/27/2017 


THIS CERTIFICATE IS ISSUED AS A MATTER OF INFORMATION ONLY AND CONFERS NO RIGHTS UPON THE CERTIFICATE HOLDER. THIS 
CERTIFICATE DOES NOT AFFIRMATIVELY OR NEGATIVELY AMEND, EXTEND OR ALTER THE COVERAGE AFFORDED BY THE POLICIES 
BELOW. THIS CERTIFICATE OF INSURANCE DOES NOT CONSTITUTE A CONTRACT BETWEEN THE ISSUING INSURER(S), AUTHORIZED 
REPRESENTATIVE OR PRODUCER, AND THE CERTIFICATE HOLDER. 

IMPORTANT: If the certificate holder is an ADDITIONAL INSURED, the policy(ies) must have ADDITIONAL INSURED provisions or be endorsed. 

If SUBROGATION IS WAIVED, subject to the terms and conditions of the policy, certain policies may require an endorsement. A statement on 
this certificate does not confer rights to the certificate holder in lieu of such endorsement(s). 

producer License # 0757776 

Los Angeles, CA - Center Drive - HUB International Insurance Services Inc. 

6701 Center Drive 

#1500 

Los Angeles, CA 90045 

c°^ ACT Kristine Le 

(A/C, N No, Ext): (805) 618-3784 (A/C, No): 

address: Kristine.Le@hubintemational.com 

INSURER(S) AFFORDING COVERAGE 

NAIC # 

insurer A : Hamilton Specialty Insurance Company, Hamilton USA 

13551 

INSURED 

Creative Industrial, LLC 

5021 West Jefferson Blvd. 

Los Angeles, CA 90016 

INSURER B : 


INSURER C : 


INSURER D : 


INSURER E : 


INSURER F : 



COVERAGES _ CERTIFICATE NUMBER: _ REVISION NUMBER: _ 

THIS IS TO CERTIFY THAT THE POLICIES OF INSURANCE LISTED BELOW HAVE BEEN ISSUED TO THE INSURED NAMED ABOVE FOR THE POLICY PERIOD 
INDICATED. NOTWITHSTANDING ANY REQUIREMENT, TERM OR CONDITION OF ANY CONTRACT OR OTHER DOCUMENT WITH RESPECT TO WHICH THIS 
CERTIFICATE MAY BE ISSUED OR MAY PERTAIN, THE INSURANCE AFFORDED BY THE POLICIES DESCRIBED HEREIN IS SUBJECT TO ALL THE TERMS, 
EXCLUSIONS AND CONDITIONS OF SUCH POLICIES. LIMITS SHOWN MAY HAVE BEEN REDUCED BY PAID CLAIMS. 


INSR 

LTR 

TYPE OF INSURANCE 

ADDL 

INSD 

SUBR 

WVD 

POLICY NUMBER 

POLICY EFF 
(MM/DD/YYYY* 

POLICY EXP 
/MM/DD/YYYY* 

LIMITS 

A 

X 

COMMERCIAL GENERAL LIABILITY 

X 


AAHS1000008102 

01/06/2017 

01/06/2018 

EACH OCCURRENCE 

$ 1,000,000 


CLAIMS-MADE 

Z 

OCCUR 

DAMAGE TO RENTED 
PREMISES (Ea occurrence* 

$ 500,000 






MED EXP (Any one person) 

$ 10,000 



PERSONAL & ADV INJURY 

$ 1,000,000 

GEN'L AGGREGATE LIMIT APPLIES PER: 

GENERAL AGGREGATE 

$ 2,000,000 

X 

POLICY 

LOC 

PRODUCTS - COMP/OP AGG 

$ 2,000,000 


OTHER: 




$ 


AUTOMOBILE LIABILITY 






COMBINED SINGLE LIMIT 
(Ea accident* 

$ 


ANY AUTO 



BODILY INJURY (Per person) 

$ 


OWNED 

AUTOS ONLY 

HIRED 

AUTOS ONLY 


SCHEDULED 

AUTOS 

NON-OWNED 
AUTOS ONLY 

BODILY INJURY (Per accident) 

$ 



PROPERTY DAMAGE 
(Per accident) 

$ 




$ 



UMBRELLA LIAB 

EXCESS LIAB 


OCCUR 

CLAIMS-MADE 






EACH OCCURRENCE 

$ 



AGGREGATE 

$ 


DED RETENTION $ 


$ 


WORKERS COMPENSATION 

AND EMPLOYERS' LIABILITY y N 

ANY PROPRIETOR/PARTNER/EXECUTIVE 
OFFICER/MEMBER EXCLUDED? 

(Mandatory in NH) 

If yes, describe under 

DESCRIPTION OF OPERATIONS below 

N/A 





PER OTH- 

STATUTE ER 


E.L. EACH ACCIDENT 

$ 

E.L. DISEASE - EA EMPLOYEE 

$ 

E.L. DISEASE - POLICY LIMIT 

$ 











DESCRIPTION OF OPERATIONS / LOCATIONS / VEHICLES (ACORD 101, Additional Remarks Schedule, may be attached if more space is required) 

The Certificate Holder is included as Additional Insured as respects the operations of the Named Insured as their interest may appear. 


CERTIFICATE HOLDER 

CANCELLATION 

City of Los Angeles 

700 East Temple Street 

Los Angeles, CA 90012 

SHOULD ANY OF THE ABOVE DESCRIBED POLICIES BE CANCELLED BEFORE 
THE EXPIRATION DATE THEREOF, NOTICE WILL BE DELIVERED IN 
ACCORDANCE WITH THE POLICY PROVISIONS. 

AUTHORIZED REPRESENTATIVE 

A 




ACORD 25 (2016/03) © 1988-2015 ACORD CORPORATION. All rights reserved. 


The ACORD name and logo are registered marks of ACORD 































































































Payment for: Revocable Permit 
Reference Number: 2017000024 


Online Credit Card Payment 

Transaction Approved 


Transaction ID: 

Payment Amount: $1,983.78 

4628 

First Name: 

miguel 

Last Name: 

nelson 

Address: 

5419 hollywood blvd #c201 

City: 

State: 

LOS ANGELES 

CA 

Zip: 

phone: 

Email: 

90027 

3109226609 

miguel@marvimon.com 

Card Number: 

XXXX-XXXX-XXXX-1008 

Exp. Month: 

Exp. Year: 


Settlement: 


Bill Amount: 

$1,983.78 

Bill Date/Time: 

04/20/2017 

Bill Request ID: 

200417B39-4FDF632D-43C8-4117-9B57-4D9A725D31BD 





BOARD OF PUBLIC WORKS 
MEMBERS 

KEVIN JAMES 

PRESIDENT 

HEATHER MARIE REPENNING 

VICE PRESIDENT 

MICHAEL R. DAVIS 

PRESIDENT PRO TEMPORE 

JOEL F. JACINTO 

COMMISSIONER 

LUZ M. RIVAS 

COMMISSIONER 

FERNANDO CAMPOS 

EXECUTIVE OFFICER 


City of Los Angeles 


CALIFORNIA 



ERIC GARCETTI 

MAYOR 


DEPARTMENT OF 
PUBLIC WORKS 

BUREAU OF 
ENGINEERING 


GARY LEE MOORE, PE, ENV SP 
CITY ENGINEER 

1149 S. BROADWAY, SUITE 700 
LOS ANGELES, CA 90015-2213 


http://eng.lacity.org 


May 25, 2017 


Creative Industrial, LLC 
5021 W. Jefferson Blvd 
Los Angeles, CA 90016 

Attn: Miguel Nelson 

603-605 EAST 4 th STREET - REVOCABLE PERMIT REQUIREMENTS - APPLICATION 
REFERENCE NO. 2017000024 

THIS IS NOT A PERMIT 


The conditions outlined below must be satisfied before a Revocable Permit can be issued for 
the placement of the following items encroaching up to eight (8) feet in the public right-of-way 
Along Towne Ave and up to five (5) feet in the public right-of-way along 4 th St.: 


• New proposed landscaping behind sidewalk at the property line. 


CONDITIONS 


1. The property owner(s) shall provide liability and property damage insurance satisfactory to the 
City Attorney. The City Risk Manager recommends coverage in the amount of at least 
$1,000,000. Evidence of insurance must be uploaded annually by your insurance broker to 
http://track4la.lacitv.org 

2. The plans for the irrigation system and landscape must be reviewed and approved by the 
Bureau of Street Services, Engineering Division, 1149 S. Broadway, 4 th Floor. 

3. The design within the public right of way shall comply with appropriate permit procedures 
including any necessary special inspection. Provisions for improvements satisfactory to the City 
Engineer such as drainage, erosion control, or any other necessary requirements shall be a part 
of the permit. An “A”-Permit must be obtained from the Bureau of Engineering, Central District, 
201 N. Figueroa Street, 3 rd Floor, counter 22 after conditions 1-2 have been completed. 


4 . 


The property owner(s) shall sign and notarize a Waiver of Damages agreement, obtain a Los 
Angeles County Recorder conformed copy or certified copy and submit the recorded copy to the 
Bureau of Engineering, Central District, 201 N. Figueroa Street, 3 rd Floor, Counter 20. With the 
recordation of this waiver, the property owner(s) agrees to remove all the encroachments and 
restore the public right-of-way satisfactory to the City Engineer when requested, or if the permit 


AN EQUAL EMPLOYMENT OPPORTUNITY EMPLOYER 


Recyclable and made Irom recycled waste. 






Creative Industrial, LLC 
May 24, 2017 
Page 2 

is revoked. Please contact this office for the waiver form after Condition Nos. 1-2 have been 
completed. 

Construction must be accepted by the Bureau of Contract Administration Inspector prior to 
issuance of the revocable permit. Provide a copy of the proof of acceptance from Bureau of 
Contract Administration to BOE, Central District, Revocable Permit, Counter 20 or notify the 
Revocable Permit counter personnel. 

The Revocable permit will be issued when all the above condition are satisfied. If the applicant 
does not satisfy all the listed conditions within 180 days from the date of this correspondence, 
the application will expire and the process terminated. Once expired, a new Revocable Permit 
application and fees will be required to re-initiate the process. 


If you have any questions pertaining to this letter, please do not hesitate to contact Jacob Bigler, 
at (213) 482-7055 or via e-mail at Jacob.Biqler@lacitv.org 


Sincerely, 



District Engineer 
Central District 


SB/WT/SD/JB:jb 

4th.St.603-605.E.rpr. 

Enclosure 

CC: miguel@marvimon.com 
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SECTION 212 - LANDSCAPE AND IRRIGATION MATERIALS 




X] CONTRACTOR SHALL ARRANGE AND PAY FOR THE REMOVAL STORAGE, RELOCATION, 
REPLACEMENT, AND/OR RE-INSTALLATION OF ML TRANSIT SHELTERS, PUBLIC AMENITY 
KIOSKS IRAK’S), NEWSSTAND VENDING KIOSKS (VICs), AUTOMATED PUBLIC TOILETS (API's), 
AND/OR ADVERTISING BASED BUS BENCHES (AO BUS BENCHES) AND THEIR RELATED 
APPURTENANCES THAT MAY BE AFFECTED BY CONSTRUCTION ACTIVITIES ASSOCIATED WITH 
THESE PLANS WHETHER SHOWN AND INDICATED ON THE PLANS OR NOT. TRANSIT 
SHELTERS, PARi, VIC*, AFT'S, AND AD BUS BENCHES ARE THE PROPERTY OF THE CITY OF LOS 
ANGELES AND MAY ONLY BE REMOVED, RELOCATED, STORED, REPLACED AND/OR RE¬ 
INSTALLED BY THE CITY'S AUTHORIZED VENDORS, OUTFRONT-JC DECAUX, ILC, (OUTFRONT- 
DECAUX] AND MARTIN OUTDOOR MEDIA, LLC (MOM) 

A. CONTRACTOR SHALL CONTACTGUILLERMO GONZALEZ OF OUTFROWT-JC DECAUX AT 
(213) S0M872 A MINIMUM OF SIX (6) WEEKS PRIOR TO ANY REQUIRED REMOVAL 
OR RELOCATION OF A TRANSIT SHELTER, PAX, W, OR APT, TO ARRANGE AND PAY 
FOR THE REQUIRED REMOVAL, RELOCATION, REPLACEMENT, OR RE-INSTALLATION. 
OUTFRONT-JC DECAUX WIllTHEN PREPARE AN INVOICE FOR H5 COSTS TO PERFORM 
THE REQUESTED WORK AND PRESENT IT TO THE CONTRACTOR. UPON REMITTANCE 
FROM CONTRACTOR FOR ITS INVOICED COSTS, OUTFRONT-JC DECAUX WILL 
SCHEDULE ns CREWS TO PERFORM THE REQUESTED WORK. NEITHER OUTFRONT-JC 
DECAUX NOR THE CITY SHALL BE RESPONSIBLE FOR ANY DELAYS ASSOCIATED WITH 
CONTRACTOR'S FAILURE TO PROPERLY NOTIFY AND REMIT ITS PAYMENT TO 
OURFRONT-JC DECAUX AS NOTED HEREON. 


Application Ref # 2017 

Page 2 of 2 - General Notes 


Address: 

Contact: Miguel Nelson 310 922 6609 
mobile or miguel@marvimon.com 




B. CONTRACTOR SHALLCONTACTJUAN LOPEZ OR GLENN FLUTIE OF MOM AT (310)559- 
$ELOCATLON Of ANY AO BUS BENCH TO ARRANGE FOR ITS REMOVAL OR 
RELOCATION. NEITHER MOM NOR THE CITY SHALL BE RESPONSIBLE FOR ANY DELAYS 
ASSOCIATED WITH Tie CONTRACTOR'S FAILURE TO PROPERLY NOTIFY MOM AS 
NOTED HEREON. 


C. CONTRACTOR SHALL CONTACT GUUIERMO GONZALEZ OF OUTFRONT-JC DECAUX 
AT (213) 847-0672 A MINIMUM OF TWO (2) WEEKS PRIOR TO TOE CONSTRUCTION 
Of ANY SIDEWALK AREA THAT IS INTENDED TO RECEIVE A NEW, REPLACEMENT, 
OR RELOCATED TRANSIT SHELTER, PAR VR AND/OR APT TO COORDINATE THE 
PLACEMENT AND INSTALLATION OF ANY SU8-GRADE FOOTING AND/OR ELECTRICAL 
CONDUTTp) REQLHREO TO FACILITATE THE INSTALLATION OF SUCH CITY TRANSIT 
FURNITURE. 


t/r-in 
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REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Submittal of: Review and approval of proposed landscape behind sidewalk at property line 


Applicant Miguel Nelson 


5419 Hollywood Bid #C201 


Los Angeles, CA 90027 


Address: 



Name: Robe 


Bureau of Street Services, Engineering 
Division 


Location: 1149 S. Broadway, 4th Floor 


Bureau/Group: 


Contact: miguel@marvimon.com 


Phone: 310-922-6609 


Date Submitted: 


Phone: 


Fax: 


Mail Stop: 


213-847-0881 


213-847-0975 


550 


PLEASE REVIEW AND RETURN TO: 


Name: Shay Doong 


Bureau: Bureau of Engineering - Central Dist. 


Location: 201 N. Figueroa St, 3rd Floor 


wvu 


Email: 


Date Received: 


Phone 


Fax 


Mail Stop: 


Reviewer's Name: 





Recommendation: Comments: 


R-Permit Ref. No: 

Address: 

2017000024 

603-605 E. 4th St 

2017000025 

405 S. Towne Ave 

2017000097 

500 E. 4th St 

2017000100 

440 S. Towne Ave 

2017000125 

417 S. Towne Ave 

2017000126 

446 S. Towne Ave 

2017000193 

618-624 E. 4th St 

2017000223 

462-472 E. 4th St 

2017000240 

412-426 S. Crocker 

2017000241 

411S. Stanford 

2017000242 

424-426 S. Towne 

2017000243 

429-443 S. Towne 

2017000244 

463-471 E. 4th St 

2017000245 

501-505 E. 4th St 

2017000246 

408 S. Stanford 

2017000247 

417-429 S. Stanford 

2017000250 

420-426 S. San Pedro 

2017000251 

410-420 S. Towne 


213-482-7062 


213-482-7007 


503 

























































































REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Additional Comments: 



Jacob Bigler <jacob.bigler@lacity.org> 



Re: r permit status 


miguel nelson <miguel@marvimon.com> Mon, Apr 3, 2017 at 5:56 PM 

To: Shawyue Shay Doong <shawyue.doong@lacity.org>, Jacob Bigler <jacob.bigler@lacity.org> 

hello shay, so do i need to come in and apply again or can you use my original application? 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Fri, Mar 31, 2017 at 2:51 PM, <mglnlsn@gmail.com> wrote: 
shay, i already applied 2 months ago. do you want me to come in and apply again? 

mnj 

On Mar 31, 2017, at 12:49 PM, Shawyue Shay Doong <shawyue.doong@lacity.org> wrote: 

Thanks Ari! 

Miguel, please proceed with applying for an R-permit at the counter. 

Regards, 

Shay 

Shawyue "Shay" Doong, P.E. 

Central District | Civil Engineer | Permit Services Manager 
Bureau of Engineering | Department of Public Works 
201 N Figueroa St 3rd Floor, Los Angeles, CA 90012 
tel: 213.482.7062 | fax: 213.482.7007 | email: shawyue.doong@lacity.org 

On Wed, Mar 29, 2017 at 2:29 PM, Ari Simon <ari. simon@lacity.org> wrote: 

Hi Shay, 

Wanted to let you know that at this time, Council District 14 is in support of moving forward with an application for R- 
permits to do beautification work around the area of 4th / Towne as requested by Miguel Nelson. 

As the project moves forward, we ask that BOE adhere to the requests made by BSS, asking that a full plan of what 
exactly will be planted where is included, that any areas of planting are contained by concrete, and that plans comply 
with BOE's determination of a clear and generally straight path of pedestrian travel. 

Let me know if you have any further questions. 

Warmly, 

Ari 

On Tue, Mar 28, 2017 at 5:09 PM miguel nelson <miguel@marvimon.com> wrote: 
thanks ari. sorry to be so pesky, but it's already been over 6 weeks since i first contacted you. we are already finished 
with half of our buildings and ready to start landscaping, please let us know tomorrow if at all possible. 

Miguel Nelson 
Marvimon Productions 

310 922 6609 


Flora Chang ■ Millwick ■ SmogShoppe 







On Tue, Mar 28, 2017 at 3:31 PM, Ari Simon <ari.simon@lacity.org> wrote: 

Hi Miguel, 

Apologies - we were closed yesterday and last week was extremely busy, especially with Neighborhood Council 
stuff. I'll get back to you this week. 

Thanks, 

Ari 

On Tue, Mar 28, 2017 at 3:15 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello shay, have you heard from CD14. i've been having trouble getting through to ari over the past 7 days, nate, 
ari out on vacation? 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


Ari Simon 

Downtown Area Director 

Office of Councilmember Jose Huizar 
City of Los Angeles | Council District 14 

City Hall 

200 N. Spring St | Room 465 

Los Angeles, CA 90012 

(213) 473-7014 office | (213) 847-0680 fax 

ari.simon@lacity.org 


Ari Simon 

Downtown Area Director 

Office of Councilmember Jose Huizar 
City of Los Angeles | Council District 14 

City Hall 

200 N. Spring St | Room 465 

Los Angeles, CA 90012 

(213) 473-7014 office | (213) 847-0680 fax 

ari.simon@lacity.org 







Jacob Bigler <jacob.bigler@lacity.org> 



Fwd: Cultural Affairs Approval 

1 message 


miguel nelson <miguel@marvimon.com> Tue, Jun 6, 2017 at 12:48 PM 

To: Jacob Bigler <jacob.bigler@lacity.org> 

cultural affairs support letter below... 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


-Forwarded message- 

From: Haroot Avanesian <haroot.avanesian@lacity.org> 

Date: Tue, Feb 21, 2017 at 1:49 PM 

Subject: Re: Cultural Affairs Approval 

To: miguel nelson <miguel@marvimon.com> 


Hello Miguel, 

I have no problem approving your scheme on behalf of the Cultural Affairs. 

Best, 

Flaroot 

On Tue, Feb 21, 2017 at 11:58 AM, miguel nelson <miguel@marvimon.com> wrote: 
nice talking with you. here are the photos and drawings we submitted to BOE. please let us know if you have any concerns. 

best, 

m 


Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Tue, Feb 21, 2017 at 11:12 AM, Haroot Avanesian <haroot.avanesian@lacity.org> wrote: 
Hi Miguel, 

Please send project visuals. 

Thanks, 


Haroot 








Jacob Bigler <jacob.bigler@lacity.org> 



Fwd: R permit sidewalk landscaping via shay doong 


miguel nelson <miguel@marvimon.com> Tue, Jun 6, 2017 at 12:49 PM 

To: Jacob Bigler <jacob.bigler@lacity.org> 

LA DOT support letter below... 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


-Forwarded message- 

From: Wes Pringle <wes.pringle@lacity.org> 

Date: Thu, Feb 16, 2017 at 4:53 PM 

Subject: Re: R permit sidewalk landscaping via shay doong 

To: Shawyue Shay Doong <shawyue.doong@lacity.org> 

Cc: James Kho <james.kho@lacity.org>, miguel nelson <miguel@marvimon.com> 


Shay, 

DOT has reviewed the proposed improvements along 4th Street and Towne Avenue and does not see any areas of concern 
that would prevent the revocable permit being granted. 

Wes 

On Thu, Feb 16, 2017 at 2:00 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello wes, good talking to you. please review the attached and let shay and i know if you have any issues... please note 
that our path of travel is level and non-meandering for at least 48" wide along each of our proposed landscaped areas. 

best, 

miguel 


Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


Wes Pringle. P.E. 

Transportation Engineer 
Metro Development Review 

100 S. Main Street, 9th Floor 

Los Angeles, CA 90012 

Cell Phone:213-718-0713 







Los Angeles Department of Transportation 
213.972.8482 1 # 0 f Q 

LfOOT 


***************************/' 


^************************************ 


^Confidentiality Notice* 

This electronic message transmission contains information from the Los Angeles Department of Transportation, which may be 
confidential. If 

you are not the intended recipient, be aware that any disclosure, copying, distribution or use of the content of this information is 
prohibited. If 

you have received this communication in error, please notify us immediately by e-mail and delete the original message and any 


attachment 

without reading or saving in any manner. 


Jacob Bigler <jacob.bigler@lacity.org> 



Re: james kho and shawyue shay doong asked me to contact you 

2 messages 


miguel nelson <miguel@marvimon.com> Wed, Jun 7, 2017 at 6:32 PM 

To: ralph.avila@lacity.org, Shawyue Shay Doong <shawyue.doong@lacity.org>, James Kho <james.kho@lacity.org>, Jacob 
Bigler <jacob.bigler@lacity.org> 

hello ralph, can you please re-send your approval to shay? 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


On Tue, Feb 21, 2017 at 8:33 AM, miguel nelson <miguel@marvimon.com> wrote: 
great speaking with you ralph. please let shay doong (copied here) know that you have little or no concern regarding our 
plan to landscape portions of our sidewalks in our industrial neighborhood between 4th and 5th street between central and 
cracker ave. 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Wed, Feb 15, 2017 at 4:14 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello ralph. my neighbors and i are applying for an R permit to landscape portions of our sidewalk in the industrial district 
just south of little tokyo. james and shawyue in BOE would like to grant our permit, but want your blessing first, 
apparently landscaping in industrial neighborhoods is rarely requested, anyways, could you please call me to discuss? 
attached are two of the properties we are discussing... the idea is that landscaping will provide catharsis, beauty, storm 
water mitigation and deter graffiti, sadly, our neighborhood looks a bit abandoned at the moment, we'd like to breathe 
some life into it with plants, we love plants. 

best, 

miguel 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


Ralph Avila <ralph.avila@lacity.org> Thu, Jun 8, 2017 at 8:54 AM 

To: miguel nelson <miguel@marvimon.com> 

Cc: Shawyue Shay Doong <shawyue.doong@lacity.org>, James Kho <james.kho@lacity.org>, Jacob Bigler 
<jacob.bigler@lacity.org> 







Sahy, 


There is no POD designation within this area, therefore, there are no restrictions for allowing landscaping along the city 
parkway. 

[Quoted text hidden] 

Ralph Avila, 

Senior City Planner 

Valley - Development Services Center 

Department of City Planning 

6262 Van Nuys Blvd., 2nd Floor 

Los Angeles, CA 91401 

818.374.9915 (F)81 8.374.5070 


Jacob Bigler <jacob.bigler@lacity.org> 



Fwd: shay doong and james kho asked me to contact you 

1 message 


miguel nelson <miguel@marvimon.com> Tue, Jun 6, 2017 at 12:50 PM 

To: Jacob Bigler <jacob.bigler@lacity.org> 

robert gutierrez letter below (urban forestry BSS) 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


-Forwarded message- 

From: Robert Gutierrez <robert.gutierrez@lacity.org> 

Date: Fri, Feb 17, 2017 at 9:41 AM 

Subject: Fwd: shay doong and james kho asked me to contact you 

To: Shay Doong <shawyue.doong@lacity.org>, James Kho <james.kho@lacity.org> 

Cc: miguel nelson <mglnlsn@gmail.com> 


Hi again Shay, James, 

Per email string below, be advised that should you (BOE) agree to the applicants proposed layout, I (BSS) will review the 
plans as any other set, and adjust our comments as we do for any site specific conditions. 

Have a good weekend. 


-Forwarded message- 

From: <mglnlsn@gmail.com> 

Date: Thu, Feb 16, 2017 at 5:44 PM 

Subject: Re: shay doong and james kho asked me to contact you 
To: Robert Gutierrez <robert.gutierrez@lacity.org> 

Cc: miguel nelson <miguel@marvimon.com> 


thanks robert, will u please let shay know? i he needs a solid green light from u 



On Feb 16, 2017, at 4:39 PM, Robert Gutierrez <robert.gutierrez@lacity.org> wrote: 

Hi Miguel, 

Yes, I'm open to remove the plant height restriction on your project because the planting will be next to the building and will 
not create a screen in front of the sidewalk. We can look at trees if you have a wide enough area (but for security reasons you 
may not want to plant them as people may be able to climb them and possibly access you structure). In the end, we can 
work out the planting with you. The more critical component will be to have BOE approve your proposed layout, because it's 
non-standard. If BOE is willing to approve the layout, I'll work with you on the planting to get something that works for you 
and wont be a liability for the City. 

On Thu, Feb 16, 2017 at 11:48 AM, miguel nelson <miguel@marvimon.com> wrote: 
thanks robert. i'm taking your thoughts from last month into consideration, our plant list does include trees and bamboo that 
can grow much taller than 36". these would be planted in areas that are 5 to 7 feet wide running 15 to 100 feet along 
buildings, please call me to discuss, i want to be sure i understand you correctly as we plan ahead, our goal is dense lush 
understory with tall magnificent over story, the reason we prefer to landscape along buildings is because it frees up our 









curbside commercial/passenger loading, it also allows us to curate a convincing looking landscape versus a tree studded 
sidewalk look, another issue with curbside landscaping is that they tend to get trampled and trashed by 
commercial/passenger loading and street cleaning. 

we are avoiding a meandering path, the sections that may appear to be meandering are outside of straight 4ft path of travel, 
i will add the 4ft path of travel guide to our drawings for you to review, we too do not want that to meander, (please see 
quick sketch showing example yellow 4ft path of travel, see, it doesn't actually meander) 

please also know that many of the buildings in our area have very few doors or window, they are massive tilt up concrete 
structures and landsaping directly in front of them tall helps to visually break up their mass and deter graffiti. 

and yes, wherever there is an abandoned driveway we will keep 4 feet back from any cross slope greater than 1:48 per 
ADA code, right? 

anyways, thank you for your support, please let BOE know if any of what i've stated above increases your support for our 
plan. 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Thu, Feb 16, 2017 at 9:52 AM, Robert Gutierrez <robert.gutierrez@lacity.org> wrote: 

All, 

A few things to be addressed. 

1. We always want landscaping in the parkway, regardless of street classification (including industrial zoned areas). If 
you look at all the sections in Planning Department's recent documents you will always see a green section next to the 
sidewalk. 

2. BSS will not oppose the proposal but does not support it either for the the following reasons: 

a) The proposed plan is not standard in that the landscaping is next to the building not next to the curb; BSS does not 
like this layout as it prevents trees from being planted, and trees provide a much greater, longer lasting benefit to the city 
and the environment than shrubs. 

b) The Pedestrian Access Route (PAR) is not a straight path of travel and there are more conflicts between 
pedestrians and utilities and street elements which can be difficult to navigate by the physically impaired (imagine being 
blind and trying to navigate the sidewalk). 

3. It's very hard to evaluate the plans as both sites are labeled as 4th and Towne, yet they are very different. Also, the 
proposed landscaping will prevent the use of shown driveways. Keep in mind that you will need a 4'-0" clear path of 
travel after the driveway; It's hard to tell if the sites can accommodate the planting and a compliant PAR. 

In short, if BOE can review and approve the project's ADA compliance, and are willing to approve a non-standard layout, 
then BSS is willing to review and approve the proposed landscape plans. 

As far as plant material goes, we have 4 basic requirements: 1) Plants shall not be thorny or spiny, 2) plants shall not be 
poisonous, 3) plants shall not be invasive, and 4) plants shall not be taller then 36" in height at maturity. 

On Wed, Feb 15, 2017 at 4:27 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello robert. good talking to you. please reach out to BOE supervisors shay and james (copied above) regarding our 
proposed R permit application for sidewalk landscaping in our industrial neighborhood, attached are the drawings and 
photos we have submitted along with our plant list. 

please copy me and keep me in the loop. 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 





Flora Chang ■ Millwick ■ SmogShoppe 


Robert Gutierrez, Landscape Architect II 
(213) 847-0881 


Robert Gutierrez, Landscape Architect II 
(213) 847-0881 


Robert Gutierrez, Landscape Architect II 
(213) 847-0881 




Recording Requested by and 
Recorded Document to be Forwarded 
to: 

City of Los Angeles 
Bureau of Engineering 
Central Records Section 
1149 S. Broadway 
Basement Level, B-10 
Los Angeles, CA 90015-2213 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


WHEREAS, Creative Industrial, LLC 

5021 W. Jefferson Blvd. _ 

Los Angeles, CA 90016 _ 

is the owner of real property, located at 
603 - 605 E. 4th St. 


in the City of Los Angeles, County of Los Angeles, State of California, described as 
Lots 15 & 16 of Wolfskin Orchard Tract 


in the official records of the County of Los Angeles in Book 30 ,Pages 9/13 of Maps 

which land is bounded by or subject to an easement or right of way owned by the City of Los Angeles; and 
WHEREAS, said lessee has applied to the City of Los Angeles, hereinafter referred to as the City, for permission 
to install, construct, maintain, and/or use as temporary improvements 

New proposed landscaping behind sidewalk at the property line with approved BSS landscaping _ 


NOW THEREFORE, in consideration of the City granting revocable permission to the applicant to 
install, construct, maintain and/or use the said improvement in the right of way or easement, the undersigned 
lessee, and for lessee's heirs, successors in interest and assignees, does hereby agree as follows: 

1) To indemnify and hold harmless the City, its officers, agents and employees, from and against all cost, 
liability, loss, damage or expenditure of whatsoever kind and nature sustained or incurred by the public or other 
person and from and against all damage, loss, or expense of whatsoever kind and nature sustained or incurred by 
the City by reason of this grant of revocable permission in, on, through and/or over said easement or right of way 
of the City. Permittee hereby further agrees to assume, at its own expense, the defense of any of the aforesaid 
losses, damages or claims or of any action or actions based thereon. Permittee further agrees to acquire and 
thereafter to perpetually and permanently maintain public liability and property damage insurance in the policy 
limits established by the grant of revocable permission, with the policy of insurance naming City of Los Angeles 
as an additional insured. 


Eng. 3.685 (Rev. 01-15) 


603 - 605 E. 4th St. 
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Continuation Sheet For: 

WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


2) To waive any right to make or prosecute any claims or demands against the City, or any of its 
Boards, Departments, Officers, Employees, or Agents for any damage that may occur to said improvement, 
or any adjacent properties, or relate to permissive use granted, by virtue of the use, construction, 
maintenance or other act with said easement or right of way by or under authority of said City, or for any 
damage due to substances or activities emanating from within or without such City facilities. 

3) To remove all said improvements, and restore the affected Right of Way or Easement, without 
expense to the City at the request of the Board of Public Works of said City, or its Officers, Employees, or 
Agents by virtue of revocation of the permit. 

4) To maintain the improvement at all times to the satisfaction of the City or to reimburse the City for 
expenditures for maintaining the improvements should the undersigned fail to do so. 

5) To grant to the City, its Agents, Representatives, Officers and Employees the right of ingress and 
egress over the above described improvement to any or all portions of said street, easement or right of way 
including the portions covered by buildings, furnishings, or equipment, for the purpose of construction, 
maintenance, repair, reconstruction or removal, or other lawful acts in or to said easement of right of way. 

6) This permission is not in lieu of and in no way relieves the property lessee, and lessee's heirs, 
successors in interest or assigns from contributing to or assessments for city improvements at, in, on or about 
said Right of Way or Easement. 

7) This agreement shall remain in full force and effect until released by the Board of Public Works 
Commissioners of the City of Los Angeles. 

This waiver shall be and constitute a covenant running with the land and be binding upon the heirs, 
executors, administrators, successors in interest, assignees as their interest may appear, and may be recorded 
by either said lessees of the City of Los Angeles. 

IN WITNESS WHEREOF, the lessee has caused these presents to be executed this 
_ day of __, 20__ 


NAME 




Print or Type 

Signature 

NAME 

NAME 

Print or Type 

Signature 


Print or Type 

Signature 


Eng. 3.685 (Rev. 01-15) 
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WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validity of that document. 


STATE OF CALIFORNIA 
COUNTY OF LOS ANGELES} ss. 

On this_day of,_20_, before me, 

a Notary Public in and for said County and State, personally appeared 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are subscribed 
to the within instrument and acknowledged to me that he/she/they executed the same in his/her/their 
authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity 
upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


_ (Notary Seal) 

Signature of Notary Public 


Accepted by the City Engineer of the City of Los 

Angeles on_, 20_. 

BY _ 


(Division and District Office) 


Plan No. ___ 

Y-Map No. 126A213-B 

Drainage Map. No. 516 _ 

District Map No. 127-5A215 

Plans Submitted Yes_ No 

Waiver Number W -_ 


Eng. 3.685 (Rev. 01-15) 
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Recording Requested By: 

Kathy Li, Jenny Sovej and Tong Lim 

When Recorded Mail Document 
and Tax Statements to: 

Kathy Li, Jenny Sove, and 
Tong Lim 
522 E. 4“ St 
Los Angeles, CA 90013 


_ GRANT DEED _ 

Assessor’s Parcel Number(s): 5147-009-019 space above this LINE FOR RECORDER’S USE 

The undersigned grantor(s) declare(s) the documentary transfer tax is: County $0.00 City $0.00 

□ Computed on the full value of the property conveyed; OR IS 

LJ Computed on the full value less value of liens or encumbrances remaining at the time of sale 
U Unincorporated Area City of: Los Angeles 

FOR VALUABLE CONSIDERATION, receipt of which is hereby acknowledged, 

Kathy Li, a married woman as to her undivided 50% interest, Jenny Sove, Trustee of The Jenny Sove Trust Dated 
January 15, 2014, as to her undivided 25% interest, and Tong Lim, Trustee of The Tong Lim Trust Dated January 15, 
2014 as to his undivided 25% interest 

HEREBY GRANT(S) TO: 

Kathy Li, a married woman as her sole and separate property as to her undivided 50% interest, Jenny Sove, Trustee of 
The Jenny Sove Trust Dated January 15,2014, as to her undivided 25% interest, and Tong Lim, Trustee of The Tong Lim 
Trust Dated January 15,2014 as to his undivided 25% interest, all as Tenant in Common. 

the following property located in the City of Los Angeles, County of Los Angeles, State of California, and more particularly 
described as follows: 

Lot 28 and 29 of Block 9 of Wolfskill Orchard Tract, in the City of Los Angeles, County of Los Angeles, State of 
California, as per Map recorded in Book 30, Page 9 et Seq. of Miscellaneous Records, in the Office of the County Recorder 
of said County. 

Property Commonly Known As: 405 Towne Avenue, Los Augeles, CA 90013 

DTT EXEMPTION: "This conveyance changes the manner in which title is held, grantor(s) and grantee(s) remain the same 
and continue to hold the same proportionate interest, R & T11911." 


Date: June 28,2016 



The Jenny 


The Tong Lim Trust 


Kathy Li 



Jenny Sove, Ti 


Tong Mm, Trust&j 


A Notary Public or other officer completing this certificate verifies only the identity of the individual who signed the document 
to which this certificate is attached, and not the truthfulness, accuracy, or validity of that document. 


State of California 
County of Los Angeles 


) 

)S.S. 


On June 28, 2016 Before me, Nancy Lim, a Notary Public, personally appeared Kathy Li, Jenny Sove, and Tong Lim who proved 
to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are subscribed to the within instrument and 
acknowledged to me that he/she/they executed the same in his/her/their authorized capacity(ies) and that by his/her/their signature(s) 
on the instrument the person(s), or the entity upon behalf of which the person(s) acted, executed the instrument. 1 certify under 
PENALTY OF PERJURY under the laws of the State of California, that the foregoing paragraph is true and correct. 


WITNESS my hand and official seal 






» > 4h t 


NANCY LIM 
Commission # 2066315 


t 


Notary Public * Calitornia . z 
Los Angeles County j 
My Comm. Expires May , 26 , 2Q 18 £ 


MAIL TAX STATEMENT TO SAME AS ABOVE 


[SEAL] 
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7/25/2018 


Revocable (R) Permits 


Payment for: Revocable Permit 


Reference Number: 2017000025 


Online Credit Card Payment 


Transaction Approved 


Payment Amount: $594.92 

Transaction ID: 

4629 

First Name: 

miguel 

Last Name: 

nelson 

Address: 

5419 hollywood blvd #c201 

City: 

LOS ANGELES 

State: 

CA 

Zip: 

90027 

phone: 

3109226609 

Email: 

miguel@marvimon.com 

Card Number: 

XXXX-XXXX-XXXX-1008 

Exp. Month: 


Exp. Year: 


Settlement: 


Bill Amount: 

$594.92 

Bill Date/Time: 

04/20/2017 

Bill Request ID: 

200417A14-915E23D1-5B85-4F1B-9061-A5A63CCEDBA9 


https://engpermits.lacity.org/rpermits/boe/control.cfm?action=cc_receipt&frames=2&cfid=1168201 &cftoken=a74218362e39f618-40F6E342-CAA6-251F... 


1/1 





BOARD OF PUBLIC WORKS City of Los Angeles 

MEMBERS 

CALIFORNIA 

KEVIN JAMES 

PRESIDENT 

HEATHER MARIE REPENNING 

VICE PRESIDENT 

MICHAEL R. DAVIS 

PRESIDENT PRO TEMPORE 

JOEL F. JACINTO 

COMMISSIONER 



LUZ M. RIVAS 

COMMISSIONER 


ERIC GARCETTI 
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GARY LEE MOORE, PE, ENV SP 
CITY ENGINEER 

1149 S. BROADWAY, SUITE 700 
LOS ANGELES, CA 90015-2213 
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FERNANDO CAMPOS 

EXECUTIVE OFFICER 


June 6, 2017 


Kathy Li, Jenny Sove and Tong Lim 

522 E. 4 th St 

Los Angeles, CA 90013 

Attn: Miguel Nelson 

405 SOUTH TOWNE AVENUE - REVOCABLE PERMIT REQUIREMENTS - APPLICATION 
REFERENCE NO. 2017000025 

THIS IS NOT A PERMIT 

The conditions outlined below must be satisfied before a Revocable Permit can be issued for 
the placement of the following items encroaching up to eight (8) feet in the public right-of-way 
Along Towne Ave.: 

• New proposed landscaping behind sidewalk at the property line. 


CONDITIONS 


1. The property owner(s) shall provide liability and property damage insurance satisfactory to the 
City Attorney. The City Risk Manager recommends coverage in the amount of at least 
$1,000,000. Evidence of insurance must be uploaded annually by your insurance broker to 
http://track4la.lacity.org 

2. The plans for the landscape must be reviewed and approved by the Bureau of Street Services, 
Engineering Division, 1149 S. Broadway, 4 th Floor. 

3. The design within the public right of way shall comply with appropriate permit procedures 
including any necessary special inspection. Provisions for improvements satisfactory to the City 
Engineer such as drainage, erosion control, or any other necessary requirements shall be a part 
of the permit. An "A”-Permit must be obtained from the Bureau of Engineering, Central District, 
201 N. Figueroa Street, 3 rd Floor, counter 22 after conditions 1-2 have been completed. 


4. 


The property owner(s) shall sign and notarize a Waiver of Damages agreement, obtain a Los 
Angeles County Recorder conformed copy or certified copy and submit the recorded copy to the 
Bureau of Engineering, Central District, 201 N. Figueroa Street, 3 rd Floor, Counter 20. With the 
recordation of this waiver, the property owner(s) agrees to remove all the encroachments and 
restore the public right-of-way satisfactory to the City Engineer when requested, or if the permit 


AN EQUAL EMPLOYMENT OPPORTUNITY EMPLOYER 


Recyclable and made from recycled waste. 






Creative Industrial, LLC 
June 6, 2017 
Page 2 

is revoked. Please contact this office for the waiver form after Condition Nos. 1-2 have been 
completed. 

Construction must be accepted by the Bureau of Contract Administration Inspector prior to 
issuance of the revocable permit. Provide a copy of the proof of acceptance from Bureau of 
Contract Administration to BOE, Central District, Revocable Permit, Counter 20 or notify the 
Revocable Permit counter personnel. 

The Revocable permit will be issued when all the above condition are satisfied. If the applicant 
does not satisfy all the listed conditions within 180 days from the date of this correspondence, 
the application will expire and the process terminated. Once expired, a new Revocable Permit 
application and fees will be required to re-initiate the process. 


If you have any questions pertaining to this letter, please do not hesitate to contact Jacob Bigler, 
at (213) 482-7055 or via e-mail at Jacob.Biqler@lacitv.org 


Sincerely, 



Central District 


SB/WT/SD/JB:jb 

Towne.Ave.405.S.rpr 

Enclosure 

CC: miguel@marvimon.com 



SECTION 212 - LANDSCAPE ANO IRRIGATION MATERIALS 

UM UfmCAKAMTEMAlA 






X) CONTRACTOR SHALL ARRANGE ANO PAY FOR THE REMOVAL, STORAGE, RELOCATION, 
REPLACEMENT, AND/OR RE-INSTALLATION OF ALL TRANSIT SHELTERS, PUBLIC AMENITY 
KIOSKS (PAR’S], NEWSSTAND VENDING BOSKS (Vlfi), AUTOMATED PUBLIC TOILETS (APT'S), 
AND/OR ADVERTISING BASED BUS BENCHES (AD BUS BENCHES] AND THEIR RELATED 
APPURIBIANCES THAT MAY BE AFFECTED BY CONSTRUCTION ACTIVITIES ASSOCIATED WTTH 
THESE PLANS WHETHER SHOWN AND INDICATED ON THE PLANS OR NOT. TRANSTT 
SHELTERS, PAR’S, Wi, APT’s, AND AD BUS 8ENCHE5 ARE THE PROPERTY OF THE CITY OF LOS 
ANGELES AND MAY ONLY BE REMOVED RELOCATED. STORED. REPLACED AND/OR RE¬ 
INSTALLED BY THE CITY’S AUTHORIZED VENDORS, OUTFRONT-JC DECAUX, LLC, (OUTFRONT- 
DECAUX1 AND MARTIN OUTDOOR MEDIA, LLC (MOM) 

A. CONTRACTOR SHALLCONTACTGUIL1ERMOGONZA1EZ OF OUTFROMT-JC DECAUX AT 
(213) 60B-0B72 A MINIMUM OF SIX (6) WEEKS PRIOR TO ANY REQUIRED REMOVAL 
OR RELOCATION OF A TRANSTT SHELTER, PAR, VK, OR APT, TO ARRANGE AND PAY 
FOR THE REQUIRED REMOVAL, RELOCATION, REPLACEMENT, OR RE-INSTALLATION. 
OUTFRONT-JC DECAUX WILL TH EN PREPARE AN INVOICE FOR IT5 COSTS TO PERFORM 
THE REQUESTED WORK AND PRESENT 1TTO THE CONTRACTOR. UPON REMITTANCE 
FROM CONTRACTOR TOR ITS INVOICED COSTS, OUTFRONT-JC DECAUX WILL 
SCHEDU LE ITS CREWS TO PERFORM TH E REQUESTED WORK. NEITHER OUTFRONT-JC 
DECAUX NOR TW CITY SHALL BE RESPONSIBLE FOR ANY DELAYS ASSOCIATED WITH 
CONTRACTOR'S FAILURE TO PROPERLY NOTIFY AND REMIT IIS PAYMENT TO 
OURFRONT-JC DECAUX AS NOTED HEREON. 


Application Ref # 2017 

Page 2 of 2 - General Notes 

Address: 

Contact: Miguel Nelson 310 922 6609 
mobile or miguel@marvimon.com 



e. CONTRACTOR SHALL CONTACT JUAN LOPEZ OR GLENN FUJTtE OF MOM AT (310) 559- 
$ELOCATK>N OF ANY AD BUS BENCH TO ARRANGE FOR US REMOVAL OR 
RELOCATION. NEITHER MOM NOR THE CITY SHALL BE RESPONSIBLE FOR ANY DELAYS 
ASSOCIATED WITH THE CONTRACTOR’S FAILURE TO PROPERLY NOTIFY MOM tS 


CONTRACTOR SHALL CONTACT GUILLERMO GONZALEZ OF OUTFRONT-JC DECAUX 
AT(213) 847-0872 A MINIMUM OF TWO (2) WEEKS PRIOR TO THE CONSTRUCTION 
Of ANY SIDEWALK AREA THAT IS INTENDED TO RECEIVE A NEW, REPLACEMENT, 
OR RELOCATED TRANSIT SHELTER, PAX, VK, AND/OR APT TO COORDINATE THE 
PLACEMENT AND INSTALLATION OF ANY SUB-GRADE FOOTING AHO/OX ELECTRICAL 
CONDUTKS) REQUIRED TO FACILITATE THE INSTALLATION OF SUCH CITY TRANSIT 
FURNITURE. 
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REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Submittal of: Review and approval of proposed landscape behind sidewalk at property line 


Applicant Miguel Nelson 


5419 Hollywood Bid #C201 


Los Angeles, CA 90027 


Address: 



Name: Robe 


Bureau of Street Services, Engineering 
Division 


Location: 1149 S. Broadway, 4th Floor 


Bureau/Group: 


Contact: miguel@marvimon.com 


Phone: 310-922-6609 


Date Submitted: 


Phone: 


Fax: 


Mail Stop: 


213-847-0881 


213-847-0975 


550 


PLEASE REVIEW AND RETURN TO: 


Name: Shay Doong 


Bureau: Bureau of Engineering - Central Dist. 


Location: 201 N. Figueroa St, 3rd Floor 


wvu 


Email: 


Date Received: 


Phone 


Fax 


Mail Stop: 


Reviewer's Name: 





Recommendation: Comments: 


R-Permit Ref. No: 

Address: 

2017000024 

603-605 E. 4th St 

2017000025 

405 S. Towne Ave 

2017000097 

500 E. 4th St 

2017000100 

440 S. Towne Ave 

2017000125 

417 S. Towne Ave 

2017000126 

446 S. Towne Ave 

2017000193 

618-624 E. 4th St 

2017000223 

462-472 E. 4th St 

2017000240 

412-426 S. Crocker 

2017000241 

411S. Stanford 

2017000242 

424-426 S. Towne 

2017000243 

429-443 S. Towne 

2017000244 

463-471 E. 4th St 

2017000245 

501-505 E. 4th St 

2017000246 

408 S. Stanford 

2017000247 

417-429 S. Stanford 

2017000250 

420-426 S. San Pedro 

2017000251 

410-420 S. Towne 


213-482-7062 


213-482-7007 


503 

























































































REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Additional Comments: 



Jacob Bigler <jacob.bigler@lacity.org> 



Re: r permit status 


miguel nelson <miguel@marvimon.com> Mon, Apr 3, 2017 at 5:56 PM 

To: Shawyue Shay Doong <shawyue.doong@lacity.org>, Jacob Bigler <jacob.bigler@lacity.org> 

hello shay, so do i need to come in and apply again or can you use my original application? 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Fri, Mar 31, 2017 at 2:51 PM, <mglnlsn@gmail.com> wrote: 
shay, i already applied 2 months ago. do you want me to come in and apply again? 

mnj 

On Mar 31, 2017, at 12:49 PM, Shawyue Shay Doong <shawyue.doong@lacity.org> wrote: 

Thanks Ari! 

Miguel, please proceed with applying for an R-permit at the counter. 

Regards, 

Shay 

Shawyue "Shay" Doong, P.E. 

Central District | Civil Engineer | Permit Services Manager 
Bureau of Engineering | Department of Public Works 
201 N Figueroa St 3rd Floor, Los Angeles, CA 90012 
tel: 213.482.7062 | fax: 213.482.7007 | email: shawyue.doong@lacity.org 

On Wed, Mar 29, 2017 at 2:29 PM, Ari Simon <ari. simon@lacity.org> wrote: 

Hi Shay, 

Wanted to let you know that at this time, Council District 14 is in support of moving forward with an application for R- 
permits to do beautification work around the area of 4th / Towne as requested by Miguel Nelson. 

As the project moves forward, we ask that BOE adhere to the requests made by BSS, asking that a full plan of what 
exactly will be planted where is included, that any areas of planting are contained by concrete, and that plans comply 
with BOE's determination of a clear and generally straight path of pedestrian travel. 

Let me know if you have any further questions. 

Warmly, 

Ari 

On Tue, Mar 28, 2017 at 5:09 PM miguel nelson <miguel@marvimon.com> wrote: 
thanks ari. sorry to be so pesky, but it's already been over 6 weeks since i first contacted you. we are already finished 
with half of our buildings and ready to start landscaping, please let us know tomorrow if at all possible. 

Miguel Nelson 
Marvimon Productions 

310 922 6609 


Flora Chang ■ Millwick ■ SmogShoppe 







On Tue, Mar 28, 2017 at 3:31 PM, Ari Simon <ari.simon@lacity.org> wrote: 

Hi Miguel, 

Apologies - we were closed yesterday and last week was extremely busy, especially with Neighborhood Council 
stuff. I'll get back to you this week. 

Thanks, 

Ari 

On Tue, Mar 28, 2017 at 3:15 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello shay, have you heard from CD14. i've been having trouble getting through to ari over the past 7 days, nate, 
ari out on vacation? 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


Ari Simon 

Downtown Area Director 

Office of Councilmember Jose Huizar 
City of Los Angeles | Council District 14 

City Hall 

200 N. Spring St | Room 465 

Los Angeles, CA 90012 

(213) 473-7014 office | (213) 847-0680 fax 

ari.simon@lacity.org 


Ari Simon 

Downtown Area Director 

Office of Councilmember Jose Huizar 
City of Los Angeles | Council District 14 

City Hall 

200 N. Spring St | Room 465 

Los Angeles, CA 90012 

(213) 473-7014 office | (213) 847-0680 fax 

ari.simon@lacity.org 







Jacob Bigler <jacob.bigler@lacity.org> 



Fwd: Cultural Affairs Approval 

1 message 


miguel nelson <miguel@marvimon.com> Tue, Jun 6, 2017 at 12:48 PM 

To: Jacob Bigler <jacob.bigler@lacity.org> 

cultural affairs support letter below... 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


-Forwarded message- 

From: Haroot Avanesian <haroot.avanesian@lacity.org> 

Date: Tue, Feb 21, 2017 at 1:49 PM 

Subject: Re: Cultural Affairs Approval 

To: miguel nelson <miguel@marvimon.com> 


Hello Miguel, 

I have no problem approving your scheme on behalf of the Cultural Affairs. 

Best, 

Flaroot 

On Tue, Feb 21, 2017 at 11:58 AM, miguel nelson <miguel@marvimon.com> wrote: 
nice talking with you. here are the photos and drawings we submitted to BOE. please let us know if you have any concerns. 

best, 

m 


Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Tue, Feb 21, 2017 at 11:12 AM, Haroot Avanesian <haroot.avanesian@lacity.org> wrote: 
Hi Miguel, 

Please send project visuals. 

Thanks, 


Haroot 








Jacob Bigler <jacob.bigler@lacity.org> 



Fwd: R permit sidewalk landscaping via shay doong 


miguel nelson <miguel@marvimon.com> Tue, Jun 6, 2017 at 12:49 PM 

To: Jacob Bigler <jacob.bigler@lacity.org> 

LA DOT support letter below... 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


-Forwarded message- 

From: Wes Pringle <wes.pringle@lacity.org> 

Date: Thu, Feb 16, 2017 at 4:53 PM 

Subject: Re: R permit sidewalk landscaping via shay doong 

To: Shawyue Shay Doong <shawyue.doong@lacity.org> 

Cc: James Kho <james.kho@lacity.org>, miguel nelson <miguel@marvimon.com> 


Shay, 

DOT has reviewed the proposed improvements along 4th Street and Towne Avenue and does not see any areas of concern 
that would prevent the revocable permit being granted. 

Wes 

On Thu, Feb 16, 2017 at 2:00 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello wes, good talking to you. please review the attached and let shay and i know if you have any issues... please note 
that our path of travel is level and non-meandering for at least 48" wide along each of our proposed landscaped areas. 

best, 

miguel 


Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


Wes Pringle. P.E. 

Transportation Engineer 
Metro Development Review 

100 S. Main Street, 9th Floor 

Los Angeles, CA 90012 

Cell Phone:213-718-0713 







Los Angeles Department of Transportation 
213.972.8482 1 # 0 f Q 

LfOOT 


***************************/' 


^************************************ 


^Confidentiality Notice* 

This electronic message transmission contains information from the Los Angeles Department of Transportation, which may be 
confidential. If 

you are not the intended recipient, be aware that any disclosure, copying, distribution or use of the content of this information is 
prohibited. If 

you have received this communication in error, please notify us immediately by e-mail and delete the original message and any 


attachment 

without reading or saving in any manner. 


Jacob Bigler <jacob.bigler@lacity.org> 



Re: james kho and shawyue shay doong asked me to contact you 

2 messages 


miguel nelson <miguel@marvimon.com> Wed, Jun 7, 2017 at 6:32 PM 

To: ralph.avila@lacity.org, Shawyue Shay Doong <shawyue.doong@lacity.org>, James Kho <james.kho@lacity.org>, Jacob 
Bigler <jacob.bigler@lacity.org> 

hello ralph, can you please re-send your approval to shay? 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


On Tue, Feb 21, 2017 at 8:33 AM, miguel nelson <miguel@marvimon.com> wrote: 
great speaking with you ralph. please let shay doong (copied here) know that you have little or no concern regarding our 
plan to landscape portions of our sidewalks in our industrial neighborhood between 4th and 5th street between central and 
cracker ave. 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Wed, Feb 15, 2017 at 4:14 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello ralph. my neighbors and i are applying for an R permit to landscape portions of our sidewalk in the industrial district 
just south of little tokyo. james and shawyue in BOE would like to grant our permit, but want your blessing first, 
apparently landscaping in industrial neighborhoods is rarely requested, anyways, could you please call me to discuss? 
attached are two of the properties we are discussing... the idea is that landscaping will provide catharsis, beauty, storm 
water mitigation and deter graffiti, sadly, our neighborhood looks a bit abandoned at the moment, we'd like to breathe 
some life into it with plants, we love plants. 

best, 

miguel 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


Ralph Avila <ralph.avila@lacity.org> Thu, Jun 8, 2017 at 8:54 AM 

To: miguel nelson <miguel@marvimon.com> 

Cc: Shawyue Shay Doong <shawyue.doong@lacity.org>, James Kho <james.kho@lacity.org>, Jacob Bigler 
<jacob.bigler@lacity.org> 







Sahy, 


There is no POD designation within this area, therefore, there are no restrictions for allowing landscaping along the city 
parkway. 

[Quoted text hidden] 

Ralph Avila, 

Senior City Planner 

Valley - Development Services Center 

Department of City Planning 

6262 Van Nuys Blvd., 2nd Floor 

Los Angeles, CA 91401 

818.374.9915 (F)81 8.374.5070 


Jacob Bigler <jacob.bigler@lacity.org> 



Fwd: shay doong and james kho asked me to contact you 

1 message 


miguel nelson <miguel@marvimon.com> Tue, Jun 6, 2017 at 12:50 PM 

To: Jacob Bigler <jacob.bigler@lacity.org> 

robert gutierrez letter below (urban forestry BSS) 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


-Forwarded message- 

From: Robert Gutierrez <robert.gutierrez@lacity.org> 

Date: Fri, Feb 17, 2017 at 9:41 AM 

Subject: Fwd: shay doong and james kho asked me to contact you 

To: Shay Doong <shawyue.doong@lacity.org>, James Kho <james.kho@lacity.org> 

Cc: miguel nelson <mglnlsn@gmail.com> 


Hi again Shay, James, 

Per email string below, be advised that should you (BOE) agree to the applicants proposed layout, I (BSS) will review the 
plans as any other set, and adjust our comments as we do for any site specific conditions. 

Have a good weekend. 


-Forwarded message- 

From: <mglnlsn@gmail.com> 

Date: Thu, Feb 16, 2017 at 5:44 PM 

Subject: Re: shay doong and james kho asked me to contact you 
To: Robert Gutierrez <robert.gutierrez@lacity.org> 

Cc: miguel nelson <miguel@marvimon.com> 


thanks robert, will u please let shay know? i he needs a solid green light from u 



On Feb 16, 2017, at 4:39 PM, Robert Gutierrez <robert.gutierrez@lacity.org> wrote: 

Hi Miguel, 

Yes, I'm open to remove the plant height restriction on your project because the planting will be next to the building and will 
not create a screen in front of the sidewalk. We can look at trees if you have a wide enough area (but for security reasons you 
may not want to plant them as people may be able to climb them and possibly access you structure). In the end, we can 
work out the planting with you. The more critical component will be to have BOE approve your proposed layout, because it's 
non-standard. If BOE is willing to approve the layout, I'll work with you on the planting to get something that works for you 
and wont be a liability for the City. 

On Thu, Feb 16, 2017 at 11:48 AM, miguel nelson <miguel@marvimon.com> wrote: 
thanks robert. i'm taking your thoughts from last month into consideration, our plant list does include trees and bamboo that 
can grow much taller than 36". these would be planted in areas that are 5 to 7 feet wide running 15 to 100 feet along 
buildings, please call me to discuss, i want to be sure i understand you correctly as we plan ahead, our goal is dense lush 
understory with tall magnificent over story, the reason we prefer to landscape along buildings is because it frees up our 









curbside commercial/passenger loading, it also allows us to curate a convincing looking landscape versus a tree studded 
sidewalk look, another issue with curbside landscaping is that they tend to get trampled and trashed by 
commercial/passenger loading and street cleaning. 

we are avoiding a meandering path, the sections that may appear to be meandering are outside of straight 4ft path of travel, 
i will add the 4ft path of travel guide to our drawings for you to review, we too do not want that to meander, (please see 
quick sketch showing example yellow 4ft path of travel, see, it doesn't actually meander) 

please also know that many of the buildings in our area have very few doors or window, they are massive tilt up concrete 
structures and landsaping directly in front of them tall helps to visually break up their mass and deter graffiti. 

and yes, wherever there is an abandoned driveway we will keep 4 feet back from any cross slope greater than 1:48 per 
ADA code, right? 

anyways, thank you for your support, please let BOE know if any of what i've stated above increases your support for our 
plan. 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Thu, Feb 16, 2017 at 9:52 AM, Robert Gutierrez <robert.gutierrez@lacity.org> wrote: 

All, 

A few things to be addressed. 

1. We always want landscaping in the parkway, regardless of street classification (including industrial zoned areas). If 
you look at all the sections in Planning Department's recent documents you will always see a green section next to the 
sidewalk. 

2. BSS will not oppose the proposal but does not support it either for the the following reasons: 

a) The proposed plan is not standard in that the landscaping is next to the building not next to the curb; BSS does not 
like this layout as it prevents trees from being planted, and trees provide a much greater, longer lasting benefit to the city 
and the environment than shrubs. 

b) The Pedestrian Access Route (PAR) is not a straight path of travel and there are more conflicts between 
pedestrians and utilities and street elements which can be difficult to navigate by the physically impaired (imagine being 
blind and trying to navigate the sidewalk). 

3. It's very hard to evaluate the plans as both sites are labeled as 4th and Towne, yet they are very different. Also, the 
proposed landscaping will prevent the use of shown driveways. Keep in mind that you will need a 4'-0" clear path of 
travel after the driveway; It's hard to tell if the sites can accommodate the planting and a compliant PAR. 

In short, if BOE can review and approve the project's ADA compliance, and are willing to approve a non-standard layout, 
then BSS is willing to review and approve the proposed landscape plans. 

As far as plant material goes, we have 4 basic requirements: 1) Plants shall not be thorny or spiny, 2) plants shall not be 
poisonous, 3) plants shall not be invasive, and 4) plants shall not be taller then 36" in height at maturity. 

On Wed, Feb 15, 2017 at 4:27 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello robert. good talking to you. please reach out to BOE supervisors shay and james (copied above) regarding our 
proposed R permit application for sidewalk landscaping in our industrial neighborhood, attached are the drawings and 
photos we have submitted along with our plant list. 

please copy me and keep me in the loop. 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 





Flora Chang ■ Millwick ■ SmogShoppe 


Robert Gutierrez, Landscape Architect II 
(213) 847-0881 


Robert Gutierrez, Landscape Architect II 
(213) 847-0881 


Robert Gutierrez, Landscape Architect II 
(213) 847-0881 




Recording Requested by and 
Recorded Document to be Forwarded 
to: 

City of Los Angeles 
Bureau of Engineering 
Central Records Section 
1149 S. Broadway 
Basement Level, B-10 
Los Angeles, CA 90015-2213 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


WHEREAS, Kathy Li, Jenny Sove and Tong Lim 

522 E. 4th Street _ 

Los Angeles, CA 90013 _ 

is the owner of real property, located at 
405 S. Towne Ave. 


in the City of Los Angeles, County of Los Angeles, State of California, described as 
Lots 28 & 29 of Block9 of Wolfskill Orchard Tract 


in the official records of the County of Los Angeles in Book 30 ,Pages 9 of Miss. Records 

which land is bounded by or subject to an easement or right of way owned by the City of Los Angeles; and 
WHEREAS, said lessee has applied to the City of Los Angeles, hereinafter referred to as the City, for permission 
to install, construct, maintain, and/or use as temporary improvements 

New proposed landscaping behind sidewalk at the property line with approved BSS landscaping _ 


NOW THEREFORE, in consideration of the City granting revocable permission to the applicant to 
install, construct, maintain and/or use the said improvement in the right of way or easement, the undersigned 
lessee, and for lessee's heirs, successors in interest and assignees, does hereby agree as follows: 

1) To indemnify and hold harmless the City, its officers, agents and employees, from and against all cost, 
liability, loss, damage or expenditure of whatsoever kind and nature sustained or incurred by the public or other 
person and from and against all damage, loss, or expense of whatsoever kind and nature sustained or incurred by 
the City by reason of this grant of revocable permission in, on, through and/or over said easement or right of way 
of the City. Permittee hereby further agrees to assume, at its own expense, the defense of any of the aforesaid 
losses, damages or claims or of any action or actions based thereon. Permittee further agrees to acquire and 
thereafter to perpetually and permanently maintain public liability and property damage insurance in the policy 
limits established by the grant of revocable permission, with the policy of insurance naming City of Los Angeles 
as an additional insured. 


Eng. 3.685 (Rev. 01-15) 


405 S. Towne Ave. 
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Continuation Sheet For: 

WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


2) To waive any right to make or prosecute any claims or demands against the City, or any of its 
Boards, Departments, Officers, Employees, or Agents for any damage that may occur to said improvement, 
or any adjacent properties, or relate to permissive use granted, by virtue of the use, construction, 
maintenance or other act with said easement or right of way by or under authority of said City, or for any 
damage due to substances or activities emanating from within or without such City facilities. 

3) To remove all said improvements, and restore the affected Right of Way or Easement, without 
expense to the City at the request of the Board of Public Works of said City, or its Officers, Employees, or 
Agents by virtue of revocation of the permit. 

4) To maintain the improvement at all times to the satisfaction of the City or to reimburse the City for 
expenditures for maintaining the improvements should the undersigned fail to do so. 

5) To grant to the City, its Agents, Representatives, Officers and Employees the right of ingress and 
egress over the above described improvement to any or all portions of said street, easement or right of way 
including the portions covered by buildings, furnishings, or equipment, for the purpose of construction, 
maintenance, repair, reconstruction or removal, or other lawful acts in or to said easement of right of way. 

6) This permission is not in lieu of and in no way relieves the property lessee, and lessee's heirs, 
successors in interest or assigns from contributing to or assessments for city improvements at, in, on or about 
said Right of Way or Easement. 

7) This agreement shall remain in full force and effect until released by the Board of Public Works 
Commissioners of the City of Los Angeles. 

This waiver shall be and constitute a covenant running with the land and be binding upon the heirs, 
executors, administrators, successors in interest, assignees as their interest may appear, and may be recorded 
by either said lessees of the City of Los Angeles. 

IN WITNESS WHEREOF, the lessee has caused these presents to be executed this 
_ day of __, 20__ 


NAME 




Print or Type 

Signature 

NAME 

NAME 

Print or Type 

Signature 


Print or Type 

Signature 


Eng. 3.685 (Rev. 01-15) 


405 S. Towne Ave. 
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WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validity of that document. 


STATE OF CALIFORNIA 
COUNTY OF LOS ANGELES} ss. 

On this_day of,_20_, before me, 

a Notary Public in and for said County and State, personally appeared 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are subscribed 
to the within instrument and acknowledged to me that he/she/they executed the same in his/her/their 
authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity 
upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


_ (Notary Seal) 

Signature of Notary Public 


Accepted by the City Engineer of the City of Los 

Angeles on_, 20_. 

BY _ 


(Division and District Office) 


Plan No. ____ 

Y-Map No. 126A213-A 

Drainage Map. No. 516 _ 

District Map No. 127-5A213 

Plans Submitted Yes_ No 

Waiver Number W -_ 


Eng. 3.685 (Rev. 01-15) 


405 S. Towne Ave. 
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The untl :rsipined grant trU) det:lnre(s)= (? aJ^ 

Oocumet Lrtry transfer t,»\ is $_ V V _ O W ? ^ 

0\) couted on full value of property conveyed, or 

< ) commuted on full va uc less value of liens and encumbrances remaining at time of sale. 

< ) UnincorpiKRted arcs. I ) City of _, anil 

FOR A VALUABLE CONSIDERATION, receipt of which ia hereby acknowledged, 

R. M. SLOAN CO. 

a corporition organized under the laws of the State of Nevada hereby GRANTS to 

rAMASHOj HiC,j a Call.fornia corporation 

the follow.ng described real property in the Cl'ty of LOS Angeles 
County <f Lot Angeles t State of California: 1C 

Lot<s ? ~o 21 inclusive and Lots 30 to 35 inclusive, Block 9 of 
WolfsUill Orchard Tract, in the City of Los Angeles, County of Los 
Ar^el js, State of California, as per mat) recorded in Book, 30 Page 
0 of Miscellaneous Seconds, in the Office of the County Recorder 
of ea:d County. 


In Witr ess Whereof, said corporation has caused its corporate name and ^oa! to fce affixed hereto and this instra* 


ment Lt be ^teculed by its 
thereunt> dv pv authorized. 

Dated._■ 

STATE OV CALIFORNIA 
COUNTY 0? '~&S 

On_ ■Szil. ‘-U2ZJ*. 


. before me, llir uni 


rigned, a Nttary Public m and for hi d State, pewnalfy Appeared 

JTjVaV A. ^Lstewrgsz- _,^koc>K< 

to me to be he— -..— - — ..President, and 

.. . /^JP. & -_known In me to be’ 


to me to be he— -..—.. .. ..President, and 

.. . ' -_.. known In me to be’ 

— __Secretary of the (Corporation that executed the 

within lnstrt ment known to me to be |hr perwtis who executed the 
within Insln mcnf >n behalf of the Corporation therein named, and 
Acknowledge i to nu that such Corporation executed the wimin Instru 
ment pursuant to i. i hy laws or a resolulion of it> board of director*. 

WITNESS nyhtnu and ofEcijl teal, 

Signature - p- 

/ s \Tr y**/ £ S j&, dr*L tsts 
Name iTyped or tinted) 
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L. i- U lyjCTOU or Loan No._ 
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SPACE ABOVE THIS LINE FOR RECORDER'S UlE- 


Individual Grant Deed 

is lCAo ,,.,, THIS FORM FURNISHEU »Y TICOH TITLE INliORGlttl Apf 

The uitdnrs.gncd &rnnlorls) declare (s) t . - & '/^ 

Documentary transfer lax is 9_ 

(co nputed on full value of property conveyed, or 

( ) co nputed on full value less value of Hen? and encumbrances remaining: at line of sale. 

( ) Unincorpora ed area: ( ) City of_/ffA^Erg-g'.P_, and 

FOR A VALUABLE CONSIDERATION, receipt of which ia hereby acknowledged, 

IIC3.ilKT M. SLOAN* ar unmarried man 


hereby CRANT(S) to 


HAMASHO INC.* a California corporation 


the following descrihed real property in the Cluy of LOS Angeles 1 
County of Angeles t State of California: 

lot.? 15 to 21 inclusive and Lots 30 to 35 inclusive. Block 9 of 
Wolfskill 0 'chard Tract, in the City of Los Angeles, County of 
Los Angeles, State of California, as per map recorded in Book30 
■^ape 9 Miscellaneous Records, in the Office of the County 
Re'order of said County. 


__J un^ 23. 19 76 


/ . k 


ROBERT M. SLOAN 


STV1E OF « M.IFORVU „ 

CO.'JNTY_OF- -At $. _r S ‘ 

On _ -*J\J f _ _L 79 7 L _ _before me, the under 
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in*lr iment amt ii'kimvdi’dqcii (hit_^f.^__cxccuicd the same. 

WITNESS rm h ud anil oIBcml «*ul. 


Si»n« <$■ 

// < 7*/ it£S_ . 0*.f/v£rt- _ 

Title Order N 1 _E: 
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Cuuca*»^iiMi 
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TITLE INSURANCE AND TRUST COMPANY 


ANO Wh (N RIC 3 UDEO U ,|L TO 

HnAMASHO, INC * 

* -123 East 4th Street 
t Los Angel.ee , California 90013 


«ju iu iwimnn io 


SAME AS ABOVE 


-SPACE ABOVE THIS LINE FOR RECORDER’S USE- 

Corporation Grant Deed 

THI* FORM FU HNI 8 HE 0 OY TlCOR T 1 TU 5 IN 8 UIUTI* 


Hi* undersigned grtmlorltO tiedurc(s); 

Documentary transfer t«\ r* $__ j y -is 

(Vicompute*I on full value of property convoyed, or 

( ) computed on full value lens value of liena and enuumbrancus remaining til time of sole. 

( ) I In r torpor uied arm; { ) City of / GC /QfJGtCC^ _ t lln ,j 

l‘T)R A 'MIJJAlll.E C0N5I DERATION. receipt of which is hereby ocknovr 1 edged, R 4 j>| 4 SLOAN CO 


u corpnr ition organ xed under the laws of the Smtc of California hereby OR ANTS to 

HAMAUHO f IN'. r a California corporation 

the (olitwtnp; desenbed real property in the City Of Log Angeles 
Countv « f Los AtigeleS , State of California: 

LOTS 22, 23 AND 24, IN BLOCK 9 OF WOLFSKILL ORCHARD TRACT, IN THE 
CITY OF LOC ANGELES, COUNTY OF LOS ANGELES, S"ATE OF CALIFORNIA AS 
PER IIAP RECORDED Ib‘ BOOK oO, PAGE 9 OF MISCELLANEOUS RECORDS, IN THE 
OFrlCE OF THE COUNTY RECORDER OF SAID COUNTY. 


In WltiefS W1 ereof, aaid corporation her; enuseo its corporate name and seal to bs affixed hereto and this instru¬ 


ment to b* exe< uteri by its_ 

thercun .o r uiv authorized. 

STATE OF CALIFORNIA 

miJNTY OF * 


On ^zyV.Zjr__f 7/6 _before me. the under 

signed, a ? otnry Public in and for mu! State. personally appeared 

4 • _, known 

to me 10 bi ille_President, and 


President and_ 



w me io bi ibe___President, and 

——-- ——— known to me U» k 

...♦. Secretary of the Corporation that executed die 

lolbin Instrument. known to me 1o be the persons who executed the 
within In«lrumenl on MiaU of the Corporation therein named, and 
acknowledged to me tln.t such Corporation executed the within Imtru 
ment purstam to Ma by laws or a resolution of its board of directors. 
WITNESS my hamfTM official . / / 2^9 


Name (Typed nr Printed) 


- V.*,, Spiral" - " MWCHWWK.Vir; 

3 OFFICIAL SCAL | 

James B - LSNf;R \ 

P NOTARY FUDUC CALlKtJfiNtA jj 

PKtwC'PAl OI-FICt IN * 

|t i_os ANCCL ES COSJU "V | 

L My ijcrciwssion Expires tort pry 2?, W) | 

(This area for official notariat trail 


Titlu Order N 


<n .L,laCOmtel»Aa>l^T.-r_E«row or Loan W... 7461225 HKHsv 


MAIL TAX STATEMENTS A.% DIRECTED AUOVE 




















RECORDJN-i REQUESTED BY 

TITLE. yUSUIlANCI AND TRUST COMPANY 


680 


AN 3 W8IN *CCOROlO HAH. T*> 


Horn* 

Sri*«r 

Aed<«n 

l 1 

'M»N 


M. 1 W* 


r 

HAMASI'O, ISC. 

4 23 Ec^st 4 th Street 
Los Angeles, California 

L 


MAH U> iTMOtlATl TO 


1 

90013| 

—I 


n 


s.,_, SFME AS ABOVE 

Addwt 


Cu> 4 
Stat. ' 


J 


-1-SPACE ABOVE THIS UNE FOR RECORDERS USE 

Individual Grant: Deed 

TH18 FORM FURNllMED DV TICOR YlTLB IN*Un>tf«- 


The uiulnatgnod grantor (s) dectaefoi: O/ 

Documentary transfer tax fa 3___ 

ftQ computed on full \nluo of property conveyed, or 

i ' conpuled on full value less valus of liens and encumbrance* remaining al lime of sale. 

( ) U' incorporuled area: ( 1 City of C&5 >4ogC S' _ _ an ,i 

I FOR A VALUABLE CONSIDERATION, receipt of which is hereby acknowledged, r? m STORM rn 

I EMPLOYEES rROFIT-SHARIMG PLAN AND TRUST ’ ** 


hereby CRANKS> to HAMAS 110, INC., a California corporation 


1- 


D- 

o 


V. 

w i> i 



ft. 


the following described rea.1 property in the City of LOS Angeles r 
County o Los Angeles , State of California: 

LOTS 12, 23 AND 24, IN BLOCK 9 OF WOLFSKILL ORCHARD TRACT, IN THE CITY 
OF LOS ANGELES, COUNTY OF LOS ANGELES, STATE OF CALIFORNIA, AS PER MAP 
RECORDED IN BOOK 30, PAGE 9 OF MISCELLANEOUS RECORDS, IN THE OFFICE OF 
THE COUNTY RECORDER OF SAID COUNTY. 
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10 >*44 CA, ,ti ">41 


(Individual) 

SI ATE OF CALIFORNIA 
COUNTY OF * 

,On 3\J t'Y .. /, ( < L7. J» ____ 


} 


»™l 7 ^ ,wSUBANffi 

mrnWM AND UtllST 


HKCMCINMMT 


_before me, the undersigned, a Notary T*ublic in and for said 


.. __ _ _ ____ known to me 

U> be the person ... whow namc^- is „^$ub:icrib«l 

lo the within instrument nml acknowledged that-lie.- 

executed the Mime. 

WITNESS my hand and olliciftl seal. 


Sigmmir 
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* ns MntAL StrlAL t 
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L b U>s * MCELCS COUNTY |j 

My Comitssion Lxpires January 2 ?, 1077 I 

,wu«p!e ,% ib i/w « 


(TKli area foroUcUl rwariW «cal> 


TO i*44 C4 i* i 

(Individual) 


.* - ^ 


•r 


*r 


jlOVElWaJRANfH 
El Sir AND-TRUST 


*ncwim*»KT 


STATE OF CALIFORNIA ( ^ 

COUNTY OF -J 

. ^/o /- Y /, / C 1_ 7 C _before me, the undersigned, a Notary Public in and for 

On-—-/ —• -,-rinnm r- MTHV'RFT.T, _’ 


State, personally appeared. 


RO BERT C. MITCHELL , 


___ . knov/n lo mt 

io be ih* person-whose name.- 1&-subscribed 

to the within instrument and acknowledged thaL-- — 

executed ihe same. 

WITNESS my hand and official seal. 


Signature 



l>. £i-Srs<&L- 


r —, <W-*S U 
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.1 


■SSSalSm- 
ijgiv JAMES B. EISNER - 
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TITLE INSURANCE AND TRUST COMPANY 

IND VtM'h AtCONIMD MAIL TO 


Non* 

»I'A* 

Addin* 
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N«ik|. 
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HAMA3HO, INC. 

423 £ast 4th Street 

Los \ngeles, California 90013 
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j 
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Jut if 
AdJrti* 

Ofy «. 
Sum j 


s.um:: as adovi 


J 


- 1 -- -SPACE ABOVE THIS 1.1 NE POR RECORDER'S USE 

Individual Grant Deed 

TNI* FO«M PUrtNUUKO OY T1COR T1TLB »M8URtH4 


The Uitlcrrigncd grantor(«) dccluroft.)! ;0> 

Ducun cntary transfer tax is $_ L—~ *T * / r 

< \ * (imputed on full value of property convoyed, or 

l ) (otnputcd on full value lew value of ’ions imd encumbrances remaining at time of sale. 

< ) Unincorporated area: ( ) C'ty of _ 4&JGSL £ ft jg£ _, and 

FOR ^ VALUABLE CONSIDERATION* receipt of which u hereby acknowledged, ROBERT M, SLOAN, 
an unmarried man 


hereby CRAN7(S) to HAMAS HO , INC. , a California corporation 


the following dtscribed real proputy in the City of LOS Anaeles, 

County ef LOS An<JGles , State of California: 

LOTS 22, 23 AND 24, IN BLOCK 9 OF WOLFSKILL ORCHARD TRACT, IN THE CITY 
OF LOS ANGELES, COUNTY OF LOS ANGELES, STATE OF CALIFORNIA, AS PER MAP 
RECORDED IN BOOK 30, PAGE 9 OF MISCELLANEOUS RECORDS, IN TEE OFFICE OF 
TFE COUNTY RECORDER OF SAID COUNTY. 



MAIL TAX STATEMENTS AS DIRECT'D ABOVE 
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7/25/2018 


Online Credit Card Payment Receipt 


Payment for: Revocable Permit 


Reference Number: 2017000097 


Online Credit Card Payment 


Transaction Approved 


Payment Amount: $594.92 

Transaction ID: 

4625 

First Name: 

miguel 

Last Name: 

nelson 

Address: 

5419 hollywood blvd #c201 

City: 

LOS ANGELES 

State: 

CA 

Zip: 

90027 

phone: 

3109226609 

Email: 

miguel@marvimon.com 

Card Number: 

XXXX-XXXX-XXXX-1008 

Exp. Month: 


Exp. Year: 


Settlement: 


Bill Amount: 

$594.92 

Bill Date/Time: 

04/20/2017 

Bill Request ID: 

200417A14-44A4D994-05D0-48A9-86C0-6559D29D017C 


https://engpermits.lacity.org/rpermits/boe/control.cfm?action=cc_receipt&frames=2&cfid=1168201&cftoken=a74218362e39f618-40F6E342-CAA6-251F... 1/1 





BOARD OF PUBLIC WORKS 
MEMBERS 

KEVIN JAMES 

PRESIDENT 

HEATHER MARIE REPENNING 

VICE PRESIDENT 

MICHAEL R. DAVIS 

PRESIDENT PRO TEMPORE 

JOEL F. JACINTO 

COMMISSIONER 

LUZ M. RIVAS 

COMMISSIONER 

FERNANDO CAMPOS 

EXECUTIVE OFFICER 


City of Los Angeles 

CALIFORNIA 



ERIC GARCETTI 

MAYOR 


DEPARTMENT OF 
PUBLIC WORKS 

BUREAU OF 
ENGINEERING 


GARY LEE MOORE, PE, ENV SP 
CITY ENGINEER 

1149 S. BROADWAY, SUITE 700 
LOS ANGELES, CA 90015-2213 


http://eng.lacity.org 


June 6, 2017 


Hamasho, Inc 
414 Crocker St. 

Los Angeles, CA 90013 

Attn: Miguel Nelson 

500 EAST 4 th STREET - REVOCABLE PERMIT REQUIREMENTS - APPLICATION 
REFERENCE NO. 2017000097 

THIS IS NOT A PERMIT 

The conditions outlined below must be satisfied before a Revocable Permit can be issued for 
the placement of the following items encroaching up to five (5) feet in the public right-of-way 
Along 4 th St. and encroach up to three (3) feet in the public right-of-way along Crocker Ave.: 


• New proposed landscaping behind sidewalk at the property line. 


CONDITIONS 

1. The property owner(s) shall provide liability and property damage insurance satisfactory to the 
City Attorney. The City Risk Manager recommends coverage in the amount of at least 
$1,000,000. Evidence of insurance must be uploaded annually by your insurance broker to 
http://track4la. Iacitv.org 


2. The plans for the landscape must be reviewed and approved by the Bureau of Street Services, 
Engineering Division, 1149 S. Broadway, 4 th Floor. 


3. The design within the public right of way shall comply with appropriate permit procedures 
including any necessary special inspection. Provisions for improvements satisfactory to the City 
Engineer such as drainage, erosion control, or any other necessary requirements shall be a part 
of the permit. An “A”-Permit must be obtained from the Bureau of Engineering, Central District, 
201 N. Figueroa Street, 3 rd Floor, counter 22 after conditions 1-2 have been completed. 


4. The property owner(s) shall sign and notarize a Waiver of Damages agreement, obtain a Los 
Angeles County Recorder conformed copy or certified copy and submit the recorded copy to the 
Bureau of Engineering, Central District, 201 N. Figueroa Street, 3 rd Floor, Counter 20. With the 
recordation of this waiver, the property owner(s) agrees to remove all the encroachments and 
restore the public right-of-way satisfactory to the City Engineer when requested, or if the permit 


AN EQUAL EMPLOYMENT OPPORTUNITY EMPLOYER 


Recyclable and made from recycled waste. 







Hamasho, Inc 
June 6, 2017 
Page 2 

is revoked. Please contact this office for the waiver form after Condition Nos. 1-2 have been 
completed. 

Construction must be accepted by the Bureau of Contract Administration Inspector prior to 
issuance of the revocable permit. Provide a copy of the proof of acceptance from Bureau of 
Contract Administration to BOE, Central District, Revocable Permit, Counter 20 or notify the 
Revocable Permit counter personnel. 

The Revocable permit will be issued when all the above condition are satisfied. If the applicant 
does not satisfy all the listed conditions within 180 days from the date of this correspondence, 
the application will expire and the process terminated. Once expired, a new Revocable Permit 
application and fees will be required to re-initiate the process. 


If you have any questions pertaining to this letter, please do not hesitate to contact Jacob Bigler, 
at (213) 482-7055 or via e-mail at Jacob.Biqler@lacitv.org 


Sincerely, 



District Engineer 
Central District 


SB/WT/SD/JB:jb 

4th.St.500.E.rpr 


Enclosure 

CC: miguel@marvimon.com 








X) CONTRACTOR SHALL ARRANGE AND PAY FOR THE REMOVAL, STORAGE, RELOCATION, 
REPLACEMENT, AND/OR RHNSTAUATION OF ALL TRANSIT SHELTERS, PUBLIC AMENITY 
KIOSKS (PAX'S), NEWSSTAND VENDING KIOSKS (Ws), AUTOMATED PUBLIC TOILETS (APTS), 
AND/OR ADVERTISING BASED BUS BENCHES (AD BUS BENCHES) AND THEIR RELATED 
APPURTENANCES THAT MAY BE AFFECTED BY CONSTRUCTION ACTIVITIES ASSOCIATED WITH 
THESE PLANS WHETHER SHOWN AND INDICATED ON THE PLANS OH NOT. TRANSIT 
5HELTERS, PAX'S; VIC'S, API% AND AD BUS BENCHES ARE THE PROPERTY OF THE QTY OF L05 
ANGELS AND MAY ONLY BE REMOVED, RELOCATED, STORED, REPLACED AND/OR RE¬ 
INSTALLED BY THE CITY'S AUTHORIZED VENDORS, OUTFfWNT-JC DECAUX, LLC, (OUTFRONT- 
DECAUXI AND MARTIN OUTDOOR MEDIA, LLC (MOM) 

A. CONTRACTOR SHALL CONTACT GUILLERMO GONZALEZ OF OUTFAONT-JC DECAUX AT 
(203) 608-0872 A MINIMUM OF SIX (6) WEEKS PRIOR TO ANY REQUIRED REMOVAL 
OR RELOCATION OF A TRANSIT SHELTER, PAX, VK, OR APT, TO ARRANGE AND PAY 
FOR TIC REQUIRED REMOVAL, RELOCATION, REPLACEMENT, OR RE-INSTALLATION. 
OUIPRONMC DECAUX WILLTHEN PREPARE AN INVOKE FOR ITS COSTSTO PERFORM 
THE REQUESTED WORKANO PRESENT ITTO THE CONTRACTOR. UPON REMITTANCE 
FROM CONTRACTOR FOR ITS INVOICED COSTS, OU1FRONT-JC DECAUX WILL 
SCHEDULE ITS CREWSTO PERFORM THE REQUESTED WORK NEITHER OUTTRONT-JC 
DECAUX NOR THE CITY SHALL BE RESPONSIBLE FOR ANY DELAYS ASSOCIATED WTTH 
CONTRACTOR'S FAILURE TO PROPERLY NOTIFY AND REMIT ITS PAYMENT TO 
OURFRONT-J C DECAUX AS NOTED H EREON. 


Application Ref # 2017 

Page 2 of 2 - General Notes 


Address: 

Contact: Miguel Nelson 310 922 6609 
mobile or miguel@marvlmon.com 


PLAN REVIEW 

OMSIOK «j 

™ T=r 



ntamae D 


SPECIAL PROJECTS Q 






^'VESTKSATKWAHO □ 
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B. CONTRACTOR SHALL CONTACTTUAN LOPEZ OR GLENN FLUTIEOF MOM AT (310) 559- 
^IE LOCATION OF ANY AD BUS BENCH TO ARRANGE FOR ITS REMOVAL OR 


C. CONTRACTOR SHALL CONTACT GUILLERMO GONZALEZ OF OUTFRONT-JC DECAUX 
AT (213) 847-0672 A MINIMUM OF TWO (2) WEEKS PRIOR TO THE CONSTRUCTION 
OF ANY SIDEWALK AREA THAT IS INTENDED TO RECEIVE A NEW, REPLACEMENT, 
OR RELOCATED TRANSIT SHELTER, PAX. VK, AMJ/OR APT TO COORDINATE THE 
PLACEMENT AND INSTALLATION OF ANY SUB-GRADE FOOTING AND/OR ELECTRICAL 
CONDUTT(S) REQUIRED TO FACILITATE THE INSTALLATION OF SUCH CITY TRANSIT 
FURNITURE 


f/r-i 
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REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Submittal of: Review and approval of proposed landscape behind sidewalk at property line 


Applicant Miguel Nelson 


5419 Hollywood Bid #C201 


Los Angeles, CA 90027 


Address: 



Name: Robe 


Bureau of Street Services, Engineering 
Division 


Location: 1149 S. Broadway, 4th Floor 


Bureau/Group: 


Contact: miguel@marvimon.com 


Phone: 310-922-6609 


Date Submitted: 


Phone: 


Fax: 


Mail Stop: 


213-847-0881 


213-847-0975 


550 


PLEASE REVIEW AND RETURN TO: 


Name: Shay Doong 


Bureau: Bureau of Engineering - Central Dist. 


Location: 201 N. Figueroa St, 3rd Floor 


wvu 


Email: 


Date Received: 


Phone 


Fax 


Mail Stop: 


Reviewer's Name: 





Recommendation: Comments: 


R-Permit Ref. No: 

Address: 

2017000024 

603-605 E. 4th St 

2017000025 

405 S. Towne Ave 

2017000097 

500 E. 4th St 

2017000100 

440 S. Towne Ave 

2017000125 

417 S. Towne Ave 

2017000126 

446 S. Towne Ave 

2017000193 

618-624 E. 4th St 

2017000223 

462-472 E. 4th St 

2017000240 

412-426 S. Crocker 

2017000241 

411S. Stanford 

2017000242 

424-426 S. Towne 

2017000243 

429-443 S. Towne 

2017000244 

463-471 E. 4th St 

2017000245 

501-505 E. 4th St 

2017000246 

408 S. Stanford 

2017000247 

417-429 S. Stanford 

2017000250 

420-426 S. San Pedro 

2017000251 

410-420 S. Towne 


213-482-7062 


213-482-7007 


503 

























































































REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Additional Comments: 



Jacob Bigler <jacob.bigler@lacity.org> 



Re: r permit status 


miguel nelson <miguel@marvimon.com> Mon, Apr 3, 2017 at 5:56 PM 

To: Shawyue Shay Doong <shawyue.doong@lacity.org>, Jacob Bigler <jacob.bigler@lacity.org> 

hello shay, so do i need to come in and apply again or can you use my original application? 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Fri, Mar 31, 2017 at 2:51 PM, <mglnlsn@gmail.com> wrote: 
shay, i already applied 2 months ago. do you want me to come in and apply again? 

mnj 

On Mar 31, 2017, at 12:49 PM, Shawyue Shay Doong <shawyue.doong@lacity.org> wrote: 

Thanks Ari! 

Miguel, please proceed with applying for an R-permit at the counter. 

Regards, 

Shay 

Shawyue "Shay" Doong, P.E. 

Central District | Civil Engineer | Permit Services Manager 
Bureau of Engineering | Department of Public Works 
201 N Figueroa St 3rd Floor, Los Angeles, CA 90012 
tel: 213.482.7062 | fax: 213.482.7007 | email: shawyue.doong@lacity.org 

On Wed, Mar 29, 2017 at 2:29 PM, Ari Simon <ari. simon@lacity.org> wrote: 

Hi Shay, 

Wanted to let you know that at this time, Council District 14 is in support of moving forward with an application for R- 
permits to do beautification work around the area of 4th / Towne as requested by Miguel Nelson. 

As the project moves forward, we ask that BOE adhere to the requests made by BSS, asking that a full plan of what 
exactly will be planted where is included, that any areas of planting are contained by concrete, and that plans comply 
with BOE's determination of a clear and generally straight path of pedestrian travel. 

Let me know if you have any further questions. 

Warmly, 

Ari 

On Tue, Mar 28, 2017 at 5:09 PM miguel nelson <miguel@marvimon.com> wrote: 
thanks ari. sorry to be so pesky, but it's already been over 6 weeks since i first contacted you. we are already finished 
with half of our buildings and ready to start landscaping, please let us know tomorrow if at all possible. 

Miguel Nelson 
Marvimon Productions 

310 922 6609 


Flora Chang ■ Millwick ■ SmogShoppe 







On Tue, Mar 28, 2017 at 3:31 PM, Ari Simon <ari.simon@lacity.org> wrote: 

Hi Miguel, 

Apologies - we were closed yesterday and last week was extremely busy, especially with Neighborhood Council 
stuff. I'll get back to you this week. 

Thanks, 

Ari 

On Tue, Mar 28, 2017 at 3:15 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello shay, have you heard from CD14. i've been having trouble getting through to ari over the past 7 days, nate, 
ari out on vacation? 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


Ari Simon 

Downtown Area Director 

Office of Councilmember Jose Huizar 
City of Los Angeles | Council District 14 

City Hall 

200 N. Spring St | Room 465 

Los Angeles, CA 90012 

(213) 473-7014 office | (213) 847-0680 fax 

ari.simon@lacity.org 


Ari Simon 

Downtown Area Director 

Office of Councilmember Jose Huizar 
City of Los Angeles | Council District 14 

City Hall 

200 N. Spring St | Room 465 

Los Angeles, CA 90012 

(213) 473-7014 office | (213) 847-0680 fax 

ari.simon@lacity.org 







Jacob Bigler <jacob.bigler@lacity.org> 



Fwd: Cultural Affairs Approval 

1 message 


miguel nelson <miguel@marvimon.com> Tue, Jun 6, 2017 at 12:48 PM 

To: Jacob Bigler <jacob.bigler@lacity.org> 

cultural affairs support letter below... 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


-Forwarded message- 

From: Haroot Avanesian <haroot.avanesian@lacity.org> 

Date: Tue, Feb 21, 2017 at 1:49 PM 

Subject: Re: Cultural Affairs Approval 

To: miguel nelson <miguel@marvimon.com> 


Hello Miguel, 

I have no problem approving your scheme on behalf of the Cultural Affairs. 

Best, 

Flaroot 

On Tue, Feb 21, 2017 at 11:58 AM, miguel nelson <miguel@marvimon.com> wrote: 
nice talking with you. here are the photos and drawings we submitted to BOE. please let us know if you have any concerns. 

best, 

m 


Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Tue, Feb 21, 2017 at 11:12 AM, Haroot Avanesian <haroot.avanesian@lacity.org> wrote: 
Hi Miguel, 

Please send project visuals. 

Thanks, 


Haroot 








Jacob Bigler <jacob.bigler@lacity.org> 



Fwd: R permit sidewalk landscaping via shay doong 


miguel nelson <miguel@marvimon.com> Tue, Jun 6, 2017 at 12:49 PM 

To: Jacob Bigler <jacob.bigler@lacity.org> 

LA DOT support letter below... 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


-Forwarded message- 

From: Wes Pringle <wes.pringle@lacity.org> 

Date: Thu, Feb 16, 2017 at 4:53 PM 

Subject: Re: R permit sidewalk landscaping via shay doong 

To: Shawyue Shay Doong <shawyue.doong@lacity.org> 

Cc: James Kho <james.kho@lacity.org>, miguel nelson <miguel@marvimon.com> 


Shay, 

DOT has reviewed the proposed improvements along 4th Street and Towne Avenue and does not see any areas of concern 
that would prevent the revocable permit being granted. 

Wes 

On Thu, Feb 16, 2017 at 2:00 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello wes, good talking to you. please review the attached and let shay and i know if you have any issues... please note 
that our path of travel is level and non-meandering for at least 48" wide along each of our proposed landscaped areas. 

best, 

miguel 


Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


Wes Pringle. P.E. 

Transportation Engineer 
Metro Development Review 

100 S. Main Street, 9th Floor 

Los Angeles, CA 90012 

Cell Phone:213-718-0713 







Los Angeles Department of Transportation 
213.972.8482 1# 0 f Q 

LfOOT 


***************************/' 


^************************************ 


^Confidentiality Notice* 

This electronic message transmission contains information from the Los Angeles Department of Transportation, which may be 
confidential. If 

you are not the intended recipient, be aware that any disclosure, copying, distribution or use of the content of this information is 
prohibited. If 

you have received this communication in error, please notify us immediately by e-mail and delete the original message and any 


attachment 

without reading or saving in any manner. 


Jacob Bigler <jacob.bigler@lacity.org> 



Re: james kho and shawyue shay doong asked me to contact you 

2 messages 


miguel nelson <miguel@marvimon.com> Wed, Jun 7, 2017 at 6:32 PM 

To: ralph.avila@lacity.org, Shawyue Shay Doong <shawyue.doong@lacity.org>, James Kho <james.kho@lacity.org>, Jacob 
Bigler <jacob.bigler@lacity.org> 

hello ralph, can you please re-send your approval to shay? 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


On Tue, Feb 21, 2017 at 8:33 AM, miguel nelson <miguel@marvimon.com> wrote: 
great speaking with you ralph. please let shay doong (copied here) know that you have little or no concern regarding our 
plan to landscape portions of our sidewalks in our industrial neighborhood between 4th and 5th street between central and 
cracker ave. 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Wed, Feb 15, 2017 at 4:14 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello ralph. my neighbors and i are applying for an R permit to landscape portions of our sidewalk in the industrial district 
just south of little tokyo. james and shawyue in BOE would like to grant our permit, but want your blessing first, 
apparently landscaping in industrial neighborhoods is rarely requested, anyways, could you please call me to discuss? 
attached are two of the properties we are discussing... the idea is that landscaping will provide catharsis, beauty, storm 
water mitigation and deter graffiti, sadly, our neighborhood looks a bit abandoned at the moment, we'd like to breathe 
some life into it with plants, we love plants. 

best, 

miguel 

Miguel Nelson 
Marvimon Productions 

310 922 6609 
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Ralph Avila <ralph.avila@lacity.org> Thu, Jun 8, 2017 at 8:54 AM 

To: miguel nelson <miguel@marvimon.com> 

Cc: Shawyue Shay Doong <shawyue.doong@lacity.org>, James Kho <james.kho@lacity.org>, Jacob Bigler 
<jacob.bigler@lacity.org> 







Sahy, 


There is no POD designation within this area, therefore, there are no restrictions for allowing landscaping along the city 
parkway. 

[Quoted text hidden] 

Ralph Avila, 

Senior City Planner 

Valley - Development Services Center 

Department of City Planning 

6262 Van Nuys Blvd., 2nd Floor 

Los Angeles, CA 91401 

818.374.9915 (F)81 8.374.5070 


Jacob Bigler <jacob.bigler@lacity.org> 



Fwd: shay doong and james kho asked me to contact you 

1 message 


miguel nelson <miguel@marvimon.com> Tue, Jun 6, 2017 at 12:50 PM 

To: Jacob Bigler <jacob.bigler@lacity.org> 

robert gutierrez letter below (urban forestry BSS) 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 
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-Forwarded message- 

From: Robert Gutierrez <robert.gutierrez@lacity.org> 

Date: Fri, Feb 17, 2017 at 9:41 AM 

Subject: Fwd: shay doong and james kho asked me to contact you 

To: Shay Doong <shawyue.doong@lacity.org>, James Kho <james.kho@lacity.org> 

Cc: miguel nelson <mglnlsn@gmail.com> 


Hi again Shay, James, 

Per email string below, be advised that should you (BOE) agree to the applicants proposed layout, I (BSS) will review the 
plans as any other set, and adjust our comments as we do for any site specific conditions. 

Have a good weekend. 


-Forwarded message- 

From: <mglnlsn@gmail.com> 

Date: Thu, Feb 16, 2017 at 5:44 PM 

Subject: Re: shay doong and james kho asked me to contact you 
To: Robert Gutierrez <robert.gutierrez@lacity.org> 

Cc: miguel nelson <miguel@marvimon.com> 


thanks robert, will u please let shay know? i he needs a solid green light from u 



On Feb 16, 2017, at 4:39 PM, Robert Gutierrez <robert.gutierrez@lacity.org> wrote: 

Hi Miguel, 

Yes, I'm open to remove the plant height restriction on your project because the planting will be next to the building and will 
not create a screen in front of the sidewalk. We can look at trees if you have a wide enough area (but for security reasons you 
may not want to plant them as people may be able to climb them and possibly access you structure). In the end, we can 
work out the planting with you. The more critical component will be to have BOE approve your proposed layout, because it's 
non-standard. If BOE is willing to approve the layout, I'll work with you on the planting to get something that works for you 
and wont be a liability for the City. 

On Thu, Feb 16, 2017 at 11:48 AM, miguel nelson <miguel@marvimon.com> wrote: 
thanks robert. i'm taking your thoughts from last month into consideration, our plant list does include trees and bamboo that 
can grow much taller than 36". these would be planted in areas that are 5 to 7 feet wide running 15 to 100 feet along 
buildings, please call me to discuss, i want to be sure i understand you correctly as we plan ahead, our goal is dense lush 
understory with tall magnificent over story, the reason we prefer to landscape along buildings is because it frees up our 









curbside commercial/passenger loading, it also allows us to curate a convincing looking landscape versus a tree studded 
sidewalk look, another issue with curbside landscaping is that they tend to get trampled and trashed by 
commercial/passenger loading and street cleaning. 

we are avoiding a meandering path, the sections that may appear to be meandering are outside of straight 4ft path of travel, 
i will add the 4ft path of travel guide to our drawings for you to review, we too do not want that to meander, (please see 
quick sketch showing example yellow 4ft path of travel, see, it doesn't actually meander) 

please also know that many of the buildings in our area have very few doors or window, they are massive tilt up concrete 
structures and landsaping directly in front of them tall helps to visually break up their mass and deter graffiti. 

and yes, wherever there is an abandoned driveway we will keep 4 feet back from any cross slope greater than 1:48 per 
ADA code, right? 

anyways, thank you for your support, please let BOE know if any of what i've stated above increases your support for our 
plan. 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 
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On Thu, Feb 16, 2017 at 9:52 AM, Robert Gutierrez <robert.gutierrez@lacity.org> wrote: 

All, 

A few things to be addressed. 

1. We always want landscaping in the parkway, regardless of street classification (including industrial zoned areas). If 
you look at all the sections in Planning Department's recent documents you will always see a green section next to the 
sidewalk. 

2. BSS will not oppose the proposal but does not support it either for the the following reasons: 

a) The proposed plan is not standard in that the landscaping is next to the building not next to the curb; BSS does not 
like this layout as it prevents trees from being planted, and trees provide a much greater, longer lasting benefit to the city 
and the environment than shrubs. 

b) The Pedestrian Access Route (PAR) is not a straight path of travel and there are more conflicts between 
pedestrians and utilities and street elements which can be difficult to navigate by the physically impaired (imagine being 
blind and trying to navigate the sidewalk). 

3. It's very hard to evaluate the plans as both sites are labeled as 4th and Towne, yet they are very different. Also, the 
proposed landscaping will prevent the use of shown driveways. Keep in mind that you will need a 4'-0" clear path of 
travel after the driveway; It's hard to tell if the sites can accommodate the planting and a compliant PAR. 

In short, if BOE can review and approve the project's ADA compliance, and are willing to approve a non-standard layout, 
then BSS is willing to review and approve the proposed landscape plans. 

As far as plant material goes, we have 4 basic requirements: 1) Plants shall not be thorny or spiny, 2) plants shall not be 
poisonous, 3) plants shall not be invasive, and 4) plants shall not be taller then 36" in height at maturity. 

On Wed, Feb 15, 2017 at 4:27 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello robert. good talking to you. please reach out to BOE supervisors shay and james (copied above) regarding our 
proposed R permit application for sidewalk landscaping in our industrial neighborhood, attached are the drawings and 
photos we have submitted along with our plant list. 

please copy me and keep me in the loop. 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 
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Robert Gutierrez, Landscape Architect II 
(213) 847-0881 


Robert Gutierrez, Landscape Architect II 
(213) 847-0881 


Robert Gutierrez, Landscape Architect II 
(213) 847-0881 
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COMMERCIAL GENERAL LIABILITY 
CG 88 10 0413 

THIS ENDORSEMENT CHANGES THE POLICY. PLEASE READ IT CAREFULLY. 

COMMERCIAL GENERAL LIABILITY EXTENSION 

This endorsement modifies insurance provided under the following: 

COMMERCIAL GENERAL LIABILITY COVERAGE PART 

INDEX 

SUBJECT PAGE 

NON-OWNED AIRCRAFT 2 

NON-OWNED WATERCRAFT 2 

PROPERTY DAMAGE LIABILITY - ELEVATORS 2 

EXTENDED DAMAGE TO PROPERTY RENTED TO YOU (Tenant’s Property Damage) 2 

MEDICAL PAYMENTS EXTENSION 3 

EXTENSION OF SUPPLEMENTARY PAYMENTS - COVERAGES A AND B 3 

ADDITIONAL INSUREDS - BY CONTRACT, AGREEMENT OR PERMIT 3 

PRIMARY AND NON-CONTRIBUTORY - ADDITIONAL INSURED EXTENSION 5 

ADDITIONAL INSUREDS - EXTENDED PROTECTION OF YOUR “LIMITS OF INSURANCE” 6 

WHO IS AN INSURED - INCIDENTAL MEDICAL ERRORS/MALPRACTICE AND WHO IS AN INSURED - 6 

FELLOW EMPLOYEE EXTENSION - MANAGEMENT EMPLOYEES 

NEWLY FORMED OR ADDITIONALLY ACQUIRED ENTITIES 7 

FAILURE TO DISCLOSE HAZARDS AND PRIOR OCCURRENCES 7 

KNOWLEDGE OF OCCURRENCE, OFFENSE, CLAIM OR SUIT 7 

LIBERALIZATION CLAUSE 7 

BODILY INJURY REDEFINED 7 

EXTENDED PROPERTY DAMAGE 8 

WAIVER OF TRANSFER OF RIGHTS OF RECOVERY AGAINST OTHERS TO US - 8 

WHEN REQUIRED IN A CONTRACT OR AGREEMENT WITH YOU 
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With respect to coverage afforded by this endorsement, the provisions of the policy apply unless modified by the 
endorsement. 

A. NON-OWNED AIRCRAFT 

Under Paragraph 2. Exclusions of Section I - Coverage A - Bodily Injury And Property Damage Liability, 

exclusion g. Aircraft, Auto Or Watercraft does not apply to an aircraft provided: 

1. It is not owned by any insured; 

2. It is hired, chartered or loaned with a trained paid crew; 

3. The pilot in command holds a currently effective certificate, issued by the duly constituted authority of the 
United States of America or Canada, designating her or him a commercial or airline pilot; and 

4. It is not being used to carry persons or property for a charge. 

However, the insurance afforded by this provision does not apply if there is available to the insured other valid and 
collectible insurance, whether primary, excess (other than insurance written to apply specifically in excess of this 
policy), contingent or on any other basis, that would also apply to the loss covered under this provision. 

B. NON-OWNED WATERCRAFT 

Under Paragraph 2. Exclusions of Section I - Coverage A - Bodily Injury And Property Damage Liability, 

Subparagraph (2) of exclusion g. Aircraft, Auto Or Watercraft is replaced by the following: 

This exclusion does not apply to: 

(2) A watercraft you do not own that is: 

(a) Less than 52 feet long; and 

(b) Not being used to carry persons or property for a charge. 

C. PROPERTY DAMAGE LIABILITY - ELEVATORS 

1. Under Paragraph 2. Exclusions of Section I - Coverage A - Bodily Injury And Property Damage 
Liability, Subparagraphs (3), (4) and (6) of exclusion j. Damage To Property do not apply if such 
“property damage” results from the use of elevators. For the purpose of this provision, elevators do not 
include vehicle lifts. Vehicle lifts are lifts or hoists used in automobile service or repair operations. 

2. The following is added to Section IV - Commercial General Liability Conditions, Condition 4. Other 
Insurance, Paragraph b. Excess Insurance: 

The insurance afforded by this provision of this endorsement is excess over any property insurance, 
whether primary, excess, contingent or on any other basis. 

D. EXTENDED DAMAGE TO PROPERTY RENTED TO YOU (Tenant’s Property Damage) 

If Damage To Premises Rented To You is not otherwise excluded from this Coverage Part: 

1. Under Paragraph 2. Exclusions of Section I - Coverage A - Bodily Injury and Property Damage 
Liability: 

a. The fourth from the last paragraph of exclusion j. Damage To Property is replaced by the 
following: 

Paragraphs (1), (3) and (4) of this exclusion do not apply to "property damage" (other than 
damage by fire, lightning, explosion, smoke, or leakage from an automatic fire protection system) 
to: 

(i) Premises rented to you for a period of 7 or fewer consecutive days; or 

(ii) Contents that you rent or lease as part of a premises rental or lease agreement for a 
period of more than 7 days. 

Paragraphs (1), (3) and (4) of this exclusion do not apply to "property damage" to contents of 
premises rented to you for a period of 7 or fewer consecutive days. 

A separate limit of insurance applies to this coverage as described in Section III - Limits of 
Insurance. 
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b. The last paragraph of subsection 2. Exclusions is replaced by the following: 

Exclusions c. through n. do not apply to damage by fire, lightning, explosion, smoke or leakage 
from automatic fire protection systems to premises while rented to you or temporarily occupied by 
you with permission of the owner. A separate limit of insurance applies to Damage To Premises 
Rented To You as described in Section III - Limits Of Insurance. 

2. Paragraph 6. under Section III - Limits Of Insurance is replaced by the following: 

6. Subject to Paragraph 5. above, the Damage To Premises Rented To You Limit is the most we will 
pay under Coverage A for damages because of "property damage" to: 

a. Any one premise: 

(D While rented to you; or 

(2) While rented to you or temporarily occupied by you with permission of the owner 
for damage by fire, lightning, explosion, smoke or leakage from automatic 
protection systems; or 

b. Contents that you rent or lease as part of a premises rental or lease agreement. 

3. As regards coverage provided by this provision D. EXTENDED DAMAGE TO PROPERTY RENTED TO 
YOU (Tenant's Property Damage) - Paragraph 9.a. of Definitions is replaced with the following: 

9.a. A contract for a lease of premises. However, that portion of the contract for a lease of premises 
that indemnifies any person or organization for damage by fire, lightning, explosion, smoke, or 
leakage from automatic fire protection systems to premises while rented to you or temporarily 
occupied by you with the permission of the owner, or for damage to contents of such premises 
that are included in your premises rental or lease agreement, is not an "insured contract". 

E. MEDICAL PAYMENTS EXTENSION 

If Coverage C Medical Payments is not otherwise excluded, the Medical Payments provided by this policy are 

amended as follows: 

Under Paragraph 1. Insuring Agreement of Section I - Coverage C - Medical Payments, 

Subparagraph (b) of Paragraph a. is replaced by the following: 

(b) The expenses are incurred and reported within three years of the date of the accident; and 

F. EXTENSION OF SUPPLEMENTARY PAYMENTS - COVERAGES A AND B 

1. Under Supplementary Payments - Coverages A and B, Paragraph l.b. is replaced by the following: 

b. Up to $3,000 for cost of bail bonds required because of accidents or traffic law violations arising 
out of the use of any vehicle to which the Bodily Injury Liability Coverage applies. We do not have 
to furnish these bonds. 

2. Paragraph l.d. is replaced by the following: 

d. All reasonable expenses incurred by the insured at our request to assist us in the investigation or 
defense of the claim or “suit”, including actual loss of earnings up to $500 a day because of time 
off from work. 

G. ADDITIONAL INSUREDS - BY CONTRACT, AGREEMENT OR PERMIT 

1. Paragraph 2. under Section II - Who Is An Insured is amended to include as an insured any person or 
organization whom you have agreed to add as an additional insured in a written contract, written 
agreement or permit. Such person or organization is an additional insured but only with respect to liability 
for “bodily injury”, “property damage” or “personal and advertising injury” caused in whole or in part by: 

a. Your acts or omissions, or the acts or omissions of those acting on your behalf, in the 

performance of your on going operations for the additional insured that are the subject of the 
written contract or written agreement provided that the “bodily injury” or “property damage” occurs, 
or the “personal and advertising injury” is committed, subsequent to the signing of such written 
contract or written agreement; or 
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b. Premises or facilities rented by you or used by you; or 

c. The maintenance, operation or use by you of equipment rented or leased to you by such person 
or organization; or 

d. Operations performed by you or on your behalf for which the state or political subdivision has 
issued a permit subject to the following additional provisions: 

(1) This insurance does not apply to “bodily injury”, “property damage”, or “personal and 
advertising injury” arising out of the operations performed for the state or political 
subdivision; 

(2) This insurance does not apply to “bodily injury” or “property damage” included within the 
“completed operations hazard”. 

(3) Insurance applies to premises you own, rent, or control but only with respect to the 
following hazards: 

a) The existence, maintenance, repair, construction, erection, or removal of 

advertising signs, awnings, canopies, cellar entrances, coal holes, driveways, 
manholes, marquees, hoist away openings, sidewalk vaults, street banners, or 
decorations and similar exposures; or 

(b) The construction, erection, or removal of elevators; or 

(c) The ownership, maintenance, or use of any elevators covered by this insurance. 


However: 

1. The insurance afforded to such additional insured only applies to the extent permitted by law; and 

2. If coverage provided to the additional insured is required by a contract or agreement, the insurance 
afforded to such additional insured will not be broader than that which you are required by the contract or 
agreement to provide for such additional insured. 

With respect to Paragraph l.a. above, a person’s or organization’s status as an additional insured under this 
endorsement ends when: 

(1) All work, including materials, parts or equipment furnished in connection with such work, 
on the project (other than service, maintenance or repairs) to be performed by or on 
behalf of the additional insured(s) at the location of the covered operations has been 
completed; or 

(2) That portion of "your work” out of which the injury or damage arises has been put to its 
intended use by any person or organization other than another contractor or subcontractor 
engaged in performing operations for a principal as a part of the same project. 

With respect to Paragraph l.b. above, a person’s or organization’s status as an additional insured under this 
endorsement ends when their written contract or written agreement with you for such premises or facilities ends. 

With respects to Paragraph l.c. above, this insurance does not apply to any “occurrence” which takes place after 
the equipment rental or lease agreement has expired or you have returned such equipment to the lessor. 

The insurance provided by this endorsement applies only if the written contract or written agreement is signed 
prior to the "bodily injury” or "property damage". 

We have no duty to defend an additional insured under this endorsement until we receive written notice of a “suit” 
by the additional insured as required in Paragraph b. of Condition 2. Duties In the Event Of Occurrence, 

Offense, Claim Or Suit under Section IV - Commercial General Liability Conditions. 
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2. With respect to the insurance provided by this endorsement, the following are added to Paragraph 2. 

Exclusions under Section I - Coverage A - Bodily Injury And Property Damage Liability: 

This insurance does not apply to: 

a. “Bodily injury” or “property damage” arising from the sole negligence of the additional insured. 

b. “Bodily injury” or “property damage” that occurs prior to you commencing operations at the 
location where such “bodily injury” or “property damage” occurs. 

c. "Bodily injury", "property damage" or "personal and advertising injury" arising out of the rendering 
of, or the failure to render, any professional architectural, engineering or surveying services, 
including: 

(1) The preparing, approving, or failing to prepare or approve, maps, shop drawings, 
opinions, reports, surveys, field orders, change orders or drawings and specifications; or 

(2) Supervisory, inspection, architectural or engineering activities. 

This exclusion applies even if the claims against any insured allege negligence or other wrongdoing in the 
supervision, hiring, employment, training or monitoring of others by that insured, if the “occurrence” which 
caused the “bodily injury” or “property damage”, or the offense which caused the “personal and advertising 
injury”, involved the rendering of, or the failure to render, any professional architectural, engineering or 
surveying services. 

d. "Bodily injury" or "property damage" occurring after: 

(1) All work, including materials, parts or equipment furnished in connection with such work, 
on the project (other than service, maintenance or repairs) to be performed by or on 
behalf of the additional insured(s) at the location of the covered operations has been 
completed; or 

(2) That portion of "your work" out of which the injury or damage arises has been put to its 
intended use by any person or organization other than another contractor or subcontractor 
engaged in performing operations for a principal as a part of the same project. 

e. Any person or organization specifically designated as an additional insured for ongoing operations 
by a separate ADDITIONAL INSURED - OWNERS, LESSEES OR CONTRACTORS 

endorsement issued by us and made a part of this policy. 

3. With respect to the insurance afforded to these additional insureds, the following is added to Section III - 
Limits Of Insurance: 

If coverage provided to the additional insured is required by a contract or agreement, the most we will pay 
on behalf of the additional insured is the amount of insurance: 

a. Required by the contract or agreement; or 

b. Available under the applicable Limits of Insurance shown in the Declarations; 
whichever is less. 

This endorsement shall not increase the applicable Limits of Insurance shown in the Declarations. 

H. PRIMARY AND NON-CONTRIBUTORY ADDITIONAL INSURED EXTENSION 

This provision applies to any person or organization who qualifies as an additional insured under any form or 
endorsement under this policy. 

Condition 4. Other Insurance of SECTION IV - COMMERCIAL GENERAL LIABILITY CONDITIONS is 

amended as follows: 

a. The following is added to Paragraph a. Primary Insurance: 

If an additional insured's policy has an Other Insurance provision making its policy excess, and 
you have agreed in a written contract or written agreement to provide the additional insured 
coverage on a primary and noncontributory basis, this policy shall be primary and we will not seek 
contribution from the additional insured's policy for damages we cover. 
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b. The following is added to Paragraph b. Excess Insurance: 

When a written contract or written agreement, other than a premises lease, facilities rental 
contract or agreement, an equipment rental or lease contract or agreement, or permit issued by a 
state or political subdivision between you and an additional insured does not require this insurance 
to be primary or primary and non-contributory, this insurance is excess over any other insurance 
for which the additional insured is designated as a Named Insured. 

Regardless of the written agreement between you and an additional insured, this insurance is 
excess over any other insurance whether primary, excess, contingent or on any other basis for 
which the additional insured has been added as an additional insured on other policies. 

I. ADDITIONAL INSUREDS - EXTENDED PROTECTION OF YOUR “LIMITS OF INSURANCE” 

This provision applies to any person or organization who qualifies as an additional insured under any form or 

endorsement under this policy. 

1. The following is added to Condition 2. Duties In The Event Of Occurrence, Offense, Claim or Suit: 

An additional insured under this endorsement will as soon as practicable: 

a. Give written notice of an "occurrence" or an offense that may result in a claim or “suit” under this 
insurance to us; 

b. Tender the defense and indemnity of any claim or “suit” to all insurers whom also have insurance 
available to the additional insured; and 

c. Agree to make available any other insurance which the additional insured has for a loss we cover 
under this Coverage Part. 

d. We have no duty to defend or indemnify an additional insured under this endorsement until we 
receive written notice of a "suit" by the additional insured. 

2. The limits of insurance applicable to the additional insured are those specified in a written contract or 

written agreement or the limits of insurance as stated in the Declarations of this policy and defined in 

Section III - Limits of Insurance of this policy, whichever are less. These limits are inclusive of and not 

in addition to the limits of insurance available under this policy. 

J. WHO IS AN INSURED - INCIDENTAL MEDICAL ERRORS / MALPRACTICE 

WHO IS AN INSURED - FELLOW EMPLOYEE EXTENSION - MANAGEMENT EMPLOYEES 

Paragraph 2.a.(1) of Section II - Who Is An Insured is replaced with the following: 

(1) "Bodily injury" or "personal and advertising injury": 

(a) To you, to your partners or members (if you are a partnership or joint venture), to your members 
(if you are a limited liability company), to a co-"employee" while in the course of his or her 
employment or performing duties related to the conduct of your business, or to your other 
"volunteer workers" while performing duties related to the conduct of your business; 

(b) To the spouse, child, parent, brother or sister of that co-"employee" or "volunteer worker" as a 
consequence of Paragraph (1) (a) above; 

(c) For which there is any obligation to share damages with or repay someone else who must pay 
damages because of the injury described in Paragraphs (1) (a) or (b) above; or 

(d) Arising out of his or her providing or failing to provide professional health care services. However, 
if you are not in the business of providing professional health care services or providing 
professional health care personnel to others, or if coverage for providing professional health care 
services is not otherwise excluded by separate endorsement, this provision (Paragraph (d)) does 
not apply. 
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Paragraphs (a) and (b) above do not apply to “bodily injury” or “personal and advertising injury” caused by an 
“employee” who is acting in a supervisory capacity for you. Supervisory capacity as used herein means the 
“employee’s” job responsibilities assigned by you, includes the direct supervision of other “employees” of yours. 
However, none of these “employees” are insureds for “bodily injury” or “personal and advertising injury” arising out 
of their willful conduct, which is defined as the purposeful or willful intent to cause “bodily injury” or “personal and 
advertising injury”, or caused in whole or in part by their intoxication by liquor or controlled substances. 

The coverage provided by provision J. is excess over any other valid and collectable insurance available to your 
“employee”. 

K. NEWLY FORMED OR ADDITIONALLY ACQUIRED ENTITIES 

Paragraph 3. of Section II - Who Is An Insured is replaced by the following: 

3. Any organization you newly acquire or form and over which you maintain ownership or majority interest, 
will qualify as a Named Insured if there is no other similar insurance available to that organization. 
However: 

a. Coverage under this provision is afforded only until the expiration of the policy period in which the 
entity was acquired or formed by you; 

b. Coverage A does not apply to "bodily injury" or "property damage" that occurred before you 
acquired or formed the organization; and 

c. Coverage B does not apply to "personal and advertising injury" arising out of an offense 
committed before you acquired or formed the organization. 

d. Records and descriptions of operations must be maintained by the first Named Insured. 

No person or organization is an insured with respect to the conduct of any current or past partnership, joint venture 
or limited liability company that is not shown as a Named Insured in the Declarations or qualifies as an insured 
under this provision. 

L. FAILURE TO DISCLOSE HAZARDS AND PRIOR OCCURRENCES 

Under Section IV - Commercial General Liability Conditions, the following is added to Condition 6. 
Representations: 

Your failure to disclose all hazards or prior “occurrences” existing as of the inception date of the policy 
shall not prejudice the coverage afforded by this policy provided such failure to disclose all hazards or 
prior “occurrences” is not intentional. 

M. KNOWLEDGE OF OCCURRENCE, OFFENSE, CLAIM OR SUIT 

Under Section IV - Commercial General Liability Conditions, the following is added to Condition 2. Duties In 
The Event of Occurrence, Offense, Claim Or Suit: 

Knowledge of an “occurrence”, offense, claim or “suit” by an agent, servant or “employee” of any insured 
shall not in itself constitute knowledge of the insured unless an insured listed under Paragraph 1. of 
Section II - Who Is An Insured or a person who has been designated by them to receive reports of 
“occurrences”, offenses, claims or “suits” shall have received such notice from the agent, servant or 
“employee”. 

N. LIBERALIZATION CLAUSE 

If we revise this Commercial General Liability Extension Endorsement to provide more coverage without additional 
premium charge, your policy will automatically provide the coverage as of the day the revision is effective in your 
state. 

O. BODILY INJURY REDEFINED 

Under Section V - Definitions, Definition 3. is replaced by the following: 

3. “Bodily Injury” means physical injury, sickness or disease sustained by a person. This includes mental 
anguish, mental injury, shock, fright or death that results from such physical injury, sickness or disease. 
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p. 


EXTENDED PROPERTY DAMAGE 


Exclusion a. of COVERAGE A. BODILY INJURY AND PROPERTY DAMAGE LIABILITY is replaced by the 
following: 


a. Expected Or Intended Injury 


"Bodily injury" or "property damage" expected or intended from the standpoint of the insured. This 
exclusion does not apply to "bodily injury" or “property damage” resulting from the use of 
reasonable force to protect persons or property. 

Q. WAIVER OF TRANSFER OF RIGHTS OF RECOVERY AGAINST OTHERS TO US - WHEN REQUIRED IN A 
CONTRACT OR AGREEMENT WITH YOU 

Under Section IV - Commercial General Liability Conditions, the following is added to Condition 8. Transfer 
Of Rights Of Recovery Against Others To Us: 

We waive any right of recovery we may have against a person or organization because of payments we make for 
injury or damage arising out of your ongoing operations or "your work" done under a contract with that person or 
organization and included in the "products-completed operations hazard" provided: 

1. You and that person or organization have agreed in writing in a contract or agreement that you waive such 
rights against that person or organization; and 

2. The injury or damage occurs subsequent to the execution of the written contract or written agreement. 
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Recording Requested by and 
Recorded Document to be Forwarded 
to: 

City of Los Angeles 
Bureau of Engineering 
Central Records Section 
1149 S. Broadway 
Basement Level, B-10 
Los Angeles, CA 90015-2213 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


WHEREAS, Hamasho, Inc. 

414 Crocker St. _ 

Los Angeles, CA 90013 _ 

is the owner of real property, located at 
500 E 4th Street 


in the City of Los Angeles, County of Los Angeles, State of California, described as 
Lots 22 of Block 9 of Wolfskill Orchard Tract 


in the official records of the County of Los Angeles in Book 30 ,Pages 9/13 of Miss. Records 

which land is bounded by or subject to an easement or right of way owned by the City of Los Angeles; and 
WHEREAS, said lessee has applied to the City of Los Angeles, hereinafter referred to as the City, for permission 
to install, construct, maintain, and/or use as temporary improvements 

New proposed landscaping behind sidewalk at the property line with approved BSS landscaping _ 


NOW THEREFORE, in consideration of the City granting revocable permission to the applicant to 
install, construct, maintain and/or use the said improvement in the right of way or easement, the undersigned 
lessee, and for lessee's heirs, successors in interest and assignees, does hereby agree as follows: 

1) To indemnify and hold harmless the City, its officers, agents and employees, from and against all cost, 
liability, loss, damage or expenditure of whatsoever kind and nature sustained or incurred by the public or other 
person and from and against all damage, loss, or expense of whatsoever kind and nature sustained or incurred by 
the City by reason of this grant of revocable permission in, on, through and/or over said easement or right of way 
of the City. Permittee hereby further agrees to assume, at its own expense, the defense of any of the aforesaid 
losses, damages or claims or of any action or actions based thereon. Permittee further agrees to acquire and 
thereafter to perpetually and permanently maintain public liability and property damage insurance in the policy 
limits established by the grant of revocable permission, with the policy of insurance naming City of Los Angeles 
as an additional insured. 
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Continuation Sheet For: 

WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


2) To waive any right to make or prosecute any claims or demands against the City, or any of its 
Boards, Departments, Officers, Employees, or Agents for any damage that may occur to said improvement, 
or any adjacent properties, or relate to permissive use granted, by virtue of the use, construction, 
maintenance or other act with said easement or right of way by or under authority of said City, or for any 
damage due to substances or activities emanating from within or without such City facilities. 

3) To remove all said improvements, and restore the affected Right of Way or Easement, without 
expense to the City at the request of the Board of Public Works of said City, or its Officers, Employees, or 
Agents by virtue of revocation of the permit. 

4) To maintain the improvement at all times to the satisfaction of the City or to reimburse the City for 
expenditures for maintaining the improvements should the undersigned fail to do so. 

5) To grant to the City, its Agents, Representatives, Officers and Employees the right of ingress and 
egress over the above described improvement to any or all portions of said street, easement or right of way 
including the portions covered by buildings, furnishings, or equipment, for the purpose of construction, 
maintenance, repair, reconstruction or removal, or other lawful acts in or to said easement of right of way. 

6) This permission is not in lieu of and in no way relieves the property lessee, and lessee's heirs, 
successors in interest or assigns from contributing to or assessments for city improvements at, in, on or about 
said Right of Way or Easement. 

7) This agreement shall remain in full force and effect until released by the Board of Public Works 
Commissioners of the City of Los Angeles. 

This waiver shall be and constitute a covenant running with the land and be binding upon the heirs, 
executors, administrators, successors in interest, assignees as their interest may appear, and may be recorded 
by either said lessees of the City of Los Angeles. 

IN WITNESS WHEREOF, the lessee has caused these presents to be executed this 
_ day of_, 20_ 


NAME 




Print or Type 

Signature 

NAME 

NAME 

Print or Type 

Signature 


Print or Type 

Signature 
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WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validitv of that document. 


STATE OF CALIFORNIA 
COUNTY OF LOS ANGELES} ss. 

On this_day of,_20_, before me, 

a Notary Public in and for said County and State, personally appeared 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are subscribed 
to the within instrument and acknowledged to me that he/she/they executed the same in his/her/their 
authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity 
upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


Signature of Notary Public 

Accepted by the City Engineer of the City of Los 

Angeles on_, 20_. 

BY 


(Division and District Office) 


(Notary Seal) 

Plan No. _ 

Y-Map No. 126A213-A 

Drainage Map. No. 516 _ 

District Map No. 127-5A213 

Plans Submitted Yes_No 

Waiver Number W - _ 
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REC0R0E0 AT THE REQUEST OF 
CHICAGO TITLE COMPANY 

02 3173561 

RECORDING REQUESTED BY 


AND WHEN RECORDED MAIL TO: 

Mr. and Mrs. Ahdoot 
1495 CARLA RIDGE 
BEVERLY HILLS, CA. 90210 

MAIL TAX STATEMENTS TO 
SAME AS ABOVE 

a/lt£Dn? -X\t( __ 

(SPACE ABOVE THIS LINE IS FOR RECORDER'S USE) 

APN: 5147-010-003,5147-010-030,5147-010-005, 5147-010-006, 

5147-010-007, 5147-010-008,5147-010-027 

GRANT DEED 

THE UNDERSIGNED GRANTOR($) DECLARER): 

DOCUMENTARY TRANSFER TAX: IS NOT OF PUBLIC RECORD 

( ) UNINCORPORATED AREA : ( X ) CITY OF LOS ANGELES, AND 

FOR A VALUABLE CONSIDERATION, RECEIPT OF WHICH IS HEREBY ACKNOWLEDGED, 

TENGU COMPANY, INC., A CALIFORNIA CORPORATION 

HEREBY GRANT(S) TO: 

ROOHOLLAH AHDOOT AND AFSANEH AHDOOT, HUSBAND AND WIFE AS JOINT 
TENANTS 

THE FOLLOWING DESCRIBED REAL PROPERTY IN THE CHY OF LOS ANGELES, COUNTY 
OF LOS ANGELES, STATE OF CALIFORNIA: AS PER EXHIBITS ATTACHED HERETO AND 
MA PE 4 EART HEfiEQ F , 


DATE: DECEMBER 17,2002 


SEE PAGE TWO FOR SIGNATURES) 



mi im 


1 CHICAGO j 




PAGE TWO - SIGNATURE PAGE OF GRANT DEED 


TENGU COMPANY, INC., 

A CALIFORNIA CORPORATION: 



STATE OF CALIFORNIA 


COUNTY OF 


rift 


) 

)SS 


ON /2r< r*%*M*. aaaa- BEFORE ME, . A NOTARY PUBLIC 

IN AND FQRJSAJD STATE. PE RSONAL LY APPEARED_ 

_ ZzldAtlMLi* _-> 

PERSONALLY KNOWN TO ME OR PROVED TO ME ON THE BASIS OF SATISFACTORY 
EVIDENCE TO BE THE PERSON(S) \?fiOSE NAME® IS//4S SUBSCRIBED TO THE WITHIN 
INSTRUMENT AND ACKNOWLEDGES TO ME THAT HE/ SHBfTME Y EXECUTED THE SAME IN 
ms/lllil 1 1 nmil: AUTHORIZED CAPACITY({ES), AND THAT BY HIS/IIHP/NFIMR 
SIGNATURE® ON THE INSTRUMENT THE PERSON®, OR THE ENTITY UPON BEHALF Of 
WHICH THE PERSON® ACTED, EXECUTED THE INSTRUMENT. 
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EXHIBIT 'A' 


(LEGAL DESCRIPTION) 


PARCEL 1: 

LOTS 9,10,11,12,13,14,40,41 AND42 IN BLOCK 10OF THE WOLFSKILLORCHARD TRACT, 
IN THE CITY OF LOS ANGELES, COUNTY OF LOS ANGELES, STATE OF CALIFORNIA, AS 
PER MAP RECORDED IN BOOK 30, PAGE 9. OF MISCELLANEOUS RECORDS. IN THE OFFICE 
OF THE COUNTY RECORDER OF SAID COUNTY. 

PARCEL 2: 

LOT 5, BLOCK 10OF WOLFSKILL ORCHARD TRACT, IN THE CITY OF LOS ANGELES, 
COUNTY OF LOS ANGELES, STATE OF CALIFORNIA, AS PER MAP RECORDED IN BOOK 30, 
PAGE 9 OF MISCELLANEOUS RECORDS, IN THE OFFICE OF THE COUNTY RECORDER OF 
SAID COUNTY. 

PARCEL 3: 

LOTS 6,7 AND 8 IN BLOCK 10 OF WOLFSKILL ORCHARD TRACT, IN THE CITY OF LOS 
ANGELES, COUNTY OF LOS ANGELES. STATE OF CALIFORNIA, AS PER MAP RECORDED IN 
BOOK 30, PAGE 9 OF MISCELLANEOUS RECORDS, IN THE OFFICE OF THE COUNTY 
RECOkDER OF SAID COUNTY. 
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STATEMENT OF TAX DUE AND REQUEST THAT TAX DECLARATION NOT BE 
MADE A PART OF THE PERMANENT RECORD IN THE OFFICE OF THE COUNTY 
RECORDER 

TO: REGISTRAR - RECORDER 
COUNTY OF LOS ANGELES 


REQUEST IS HEREBY MADE IN ACCORDANCE WITH THE PROVISIONS OF THE 
DOCUMENTARY TRANSFER TAX ACT THAT THE AMOUNT OF TAX DUE NOT BE 
SHOWN ON THE ORIGINAL DOCUMENT WHICH NAMES: 

TENGU COMPANY, INC., A CALIFORNIA CORPORATION 
(NAME OF ONE GRANTOR OR LESSOR) 


AND 

ROOHOLLAH AHDOOT AND AFSANEH AHDOOT, 
HUSBAND AND WIFE AS JOINT TENANTS 
(NAME OF ONE GRANTEE OR LESSEE) 

CITY OF LOS ANGELES, COUNTY OF LOS ANGELES 
(SHOW NAME, CITY OR UNINCORPORATED) 


THE AMOUNT OF TAX DUE ON THE ACCOMPANYING DOCUMENT IS 

$1,925.00 COUNTY 
$7,875.00 CITY 

J COMPUTED ON FULL VALUE OF PROPERTY CONVEYED; 

_ COMPUTED ON FULL VALUE LESS LIENS AND ENCUMBRANCES 

REMAINING AT TIME OF SALE. 



(FIRM NAME) 

COMMERCE BSCROW COMPANY 


NOTE: AFTER THE PERMANENT RECORD IS MADB, THIS FORM WILL BE 

AFFIXED TO THE CONVEYING DOCUMENT AND RETURNED WITH IT. 
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EXHIBIT “A” 


5147-010-003 

5147-010-030 

5147-010-005 

5147-010-006 

5147-010-007 

5147-010-008 

5147-010-027 
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This page is part of your document - DO NOT DISCARD 


05 0772384 


■ Ri ^SS^CORD^ 
L0 SA ^ S rnT NTY 

8:41 AM APR 04 2005 


title(S) : deed 





FEE $33 

LL 

A.F.N.F. 94 

_3_ 


D.T.T 



CODE 

20 


CODE 

19 

CODE 

9 


SURVEY MONUMENT FEE $10. CODE 93 



Assessor’s Identification Number (AIN) 

To be completed by Examiner OR Title Company in black ink. Number of AIN’s Shown 


6 14 1 


O I 0-030 


O O 1 


THIS FORM NOT TO BE DUPLICATED 


NOTIFICATION SENT# 









please complete this information 

' V 

RECC FUDlNfi.aE.au EST=d by: 


Michael Harris, Esq. 


ROGERS & HARRIS 

05 0772384 

AND WHEN RECORDED MAIL TO: 


Michael Harris, Esq. 


ROGERS & HARRIS 


<3200 Sunset Blvd., • Suite 404 

Los Anaeles, CA 90069-3506 


-—-—-— ■ •-~ 

THIS SPACE FOR RECORDER’S USE ONL v 


G.R ANT DEED 

Title Document 



THtS PAGE ADDED TO PROVIDE ADEQUATE SPACE FOR RECORDING INFCRMATON 

(S3J0 Additicrrai Recsrcing Fee Applies) 




' t.... RECORDING REQUESTED BY 

ROGERS & HARRIS 

AND WHEN RECORDED MAIL THIS DEED AND, UNLESS 
OTHERWISE SHOWN BELOW, MAIL TAX STATEMENT TO: 


ROGERS & HARRIS 
92UU SUNSET BL. 


TcSs SUNSET BL. , #404 

LOS ANGELES, CA 9UU6 9 

CITY, STATE & 9 

ZIP CODE 


TIRE ORDER NO- 


ESCROW NO. 


GRANT DEED 


3 


SPACE ABOVE THIS LINE FOR RECORDER'S USE 


DOCUMENTARY TRANSFER TAX $ 0 • 00 
IS computed on full value of property conveyed, or 
□ computed on f upvalue less Zens and 
encum|3c#nCes//main/g-si/time of sale. 


Signature H DecIaranT or Agent"determining Tax 


Firm Name 


FOR VALUABLE CONSIDERATION, receipt of which is acknowledged, I (We), RQQHOLLAH AHDUOT & AFSANKH 

AHDOOT, HUSBAND & WIFE AS JOINT, TENANTS _ Koohollah C & W Af saneh Ahrioo F 

grant to ROOHOLLAH & AFSANEU AHDOOT AS TRUSTEES OR THE/i>UU5 Family Trust 

j " " ' “ _'NAM€ OF GRANTEE!S)> ---** - 

all that real property situated in the City of LQS .ANGELES ___ : _ (or in an unincorporated area of) 

_ LOS ANGELES _County, CALIFORNIA described as follows (insert legal description): 

The followi N ng°<5es£ribed Real Erbpterty AT i.n the city of Los Angeles , County of 
Los Angeles, State of California: As per Exhibit :A" , consisting of 3 parcels, 
attached hereto and made part hereof. 

Also known as: 446 Towne Avenue, Los Angeles, CA 90013 


'This conveyance transfers the Grantorf s interest into their 
Assessor's parcel No. 5147-010-030: 003: 005 ; 006i.; 007 ; 00^; & 027. 

Executed on 2 ^005 , at 


Revocable Living Trusl 
Til911" 


~T 


STATE of CALIFORNIA 


COUNTY OF LOS ANGELES 

On me, 

^ . (Name/title. i .•.\jane doe, notary public-i 

personally appeared Roohollah & Afsaneh AhdOOfc personally known to me 

(or proved to me on the basis of satisfactory evidence) to be the person(s) whose name(s) is/are subscribed 
to the within instrument and acknowledged to me that he/she/they executed the same in his/her/their 
authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity 
upon behalf of which the person(s) acted, ex^uted the instrument. 

WITNESSjny hand and official seal 

J MICHAEL HARRIS 

5. Notary Public-California 

2 Los Angeles County 
Commission #1522166 
1 My Comm. Expires Nov.24,2008 



RIGHT THUMBPRINT (Optional) 









MAIL TAX Mr./ & Mrs. Roohollah Ahdoot 

STATEMENTS TO: 14^5 Carla Ridge, Beverlv Hills. CA 90210 

uso ~ th ‘ s f . orm ' in all blanks, and make whatever changes are appropriate and necessary to your canicular 
transaction. Consult a lawyer if you doubt the form's fitness for your purpose and use. Wolcotts makes no 
representation or warranty, express or implied, with respect to the merchantability or fitness of this form for an intended 
us6 or purpose. 


CAPACITY CLAIMED BY SJGNER(S) 
5fNDIVIDUAL(S) 

□ CORPORATE_ 

OFFICER(S)_ 

(TITLES) • 

□ PARTNER(S) □ LIMITED 

□ GENERAL 
□ATTORNEY IN FACT 

□ TRUSTEE(S) 

□GUARDIAN/CONSERVATOR 
□OTHER:_ 

SIGNER IS REPRESENTING: 


WOLCOTTS FORM 778 * Rev. 3-94b (price class 3A) 
GRANT DEED ®1994 WOLCOTTS FORMS. INCi 



7 “ n 67775 39778 1111 9 


(Name of Person(s) of Emityfia*) 

05 0772384 
















EXHIBIT 'A' 


(LEGAL DESCRIPTION) 


PARCEL 1: 

LOTS 9,10,11,12,13,14,40,41 AND 42 IN BLOCK 10 OF THE WOLFSKILL ORCHARD TRACT, 
IN THE CITY OF LOS ANGELES, COUNTY OF LOS ANGELES, STATE OF CALIFORNIA, AS 
PER MAP RECORDED IN BOOK 30, PAGE 9, OF MISCELLANEOUS RECORDS, IN THE OFFICE 
OF THE COUNTY RECORDER OF SAID COUNTY. 

PARCEL 2: 

LOT 5, BLOCK 10 OF WOLFSKILL ORCHARD TRACT, IN THE CITY OF LOS ANGELES, 
COUNTY OF LOS ANGELES, STATE OF CALIFORNIA, AS PER MAP RECORDED IN BOOK 30, 
PAGE 9 OF MISCELLANEOUS RECORDS, IN THE OFFICE OF THE COUNTY RECORDER OF 
SAID COUNTY. 

PARCEL 3: 

LOTS 6,7 AND 8 IN BLOCK 10 OF WOLFSKILL ORCHARD TRACT, IN THE CITY OF LOS 
ANGELES, COUNTY OF LOS ANGELES, STATE OF CALIFORNIA, AS PER MAP RECORDED IN 
BOOK 30, PAGE 9 OF MISCELLANEOUS RECORDS, IN THE OFFICE OF THE COUNTY 
RECORDER OF SAID COUNTY. 


05 0772384 



7/25/2018 


Online Credit Card Payment Receipt 


Payment for: Revocable Permit 
Reference Number: 2017000100 


Online Credit Card Payment 

Transaction Approved 
Payment Amount: $594.92 


Transaction ID: 

4627 

First Name: 

miguel 

Last Name: 

nelson 

Address: 

5419 hollywood blvd #c201 

City: 

LOS ANGELES 

State: 

CA 

Zip: 

90027 

phone: 

3109226609 

Email: 

miguel@marvimon.com 

Card Number: 

XXXX-XXXX-XXXX-1008 

Exp. Month: 


Exp. Year: 



Settlement: 

Bill Amount: $594.92 

Bill Date/Time: 04/20/2017 

Bill Request ID: 200417B39-3260B847-9011-485D-870F-EAD7A160CB47 


https://engpermits.lacity.org/rpermits/boe/control.cfm?action=cc_receipt&frames=2&cfid=1168201 &cftoken=a74218362e39f618-40F6E342-CAA6-251F... 1/1 





ACORE? 


THIS CERTIFICATE IS ISSUED 
AMEND, EXTEND OR ALTER 1 
AUTHORIZED REPRESENTAT 

AS A MATTER OF INFORMATION ONLY AND CONFERS NO RIGHTS UPON THE CERTIFICATE HOLDER. 
HE COVERAGE AFFORDED BY THE POLICIES BELOW. THIS CERTIFICATE OF INSURANCE DOES NOT C 
IVE OR PRODUCER, AND THE CERTIFICATE HOLDER. 

HIS CERTIFICATE DOES NOT AFFIRMATIVELY OR NEGATIVELY 
)NSTITUTE A CONTRACT BETWEEN THE ISSUING INSURER(S), 

IMPORTANT: Ifthecertiflcat 
conditions of the policy, cert 

holder is an ADDITIONAL INSURED, the poiicy(ies) must have ADDITIONAL INSURED provisions or fc 
ain policies may require an endorsement. Astatement on this certificate does not confer rights to th| 

»endorsed. If SUBROGATION IS WAIVED, subject to the terms and 
certificate holder in lieu of such endorsement(s). 

PRODUCER 

Ava Ardalan(3002232) 
20000 Ventura Blvd St 

Woodland Hills 

eC 

CA 91364-2635 

CONTACT 

NAME: 


PHONE 

(A/C, NO, EXT): 818-888-82 

! FAX 

21 i (A/C, NO): 818-888-8772 

E-MAIL 

address: aardalan@far 

Tiersagent.com 

INSURER 

5) AFFORDING COVERAGE 

NAIC# 

INSURED 

THE ROOHALLAH & / 

446 TOWNE AVE 

LOS ANGELES 

VFSANEH 

CA 90013 

insurera: Truck Insura 

ice Exchange 

21709 

insurer b: Farmers Insi 

ranee Exchange 

21652 

insurer C: Mid Century 

nsurance Company 

21687 

INSURERD: 



INSURER E: 



INSURER F: 



COVERAGES 

CERTIFICATE NUMBER: 

REVISION NUMBER: 

1 THIS IS TO CERTIFY THAT THI 

POLICIES OF INSURANCE LISTED BELOW HAVE BEEN ISSUEDTO THE INSURED NAME ABOVE FOR THE j 

! OLICY PERIOD INDICATED. NOTWITHSTANDING ANY 


CERTIFICATE OF LIABILITY INSURANCE 


DATE (MM/DD/YYYY) 


REQUIREMENT, TERM OR CONDITION OF ANY CONTRACT OR OTHER DOCUMENT WITH RESPECT TO WHICH THIS CERTIFICATE MAYilBE ISSUED OR MAY PERTAIN, THE INSURANCE AFFORDED BY THE 
POLICIES DESCRIBED HEREIN IS SUBJECT TO!ALL THE TERMS, EXCLUSIONS AND CONDITIONS OF SUCH POLICIES. LIMITS SHOWN MUYHAVE BEEN REDUCED BY PAID CLAIMS. 


INSR 

LTR 


ADDTL 

INSD 


SUBR 

WVD 


POLICY NUMBER 


POLICY EFF 
(MM/DD/YYYY) 
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FERNANDO CAMPOS 

EXECUTIVE OFFICER 


June 6, 2017 


Roohollah Ahdoot & Afsaneh Ahdoot 
446 Towne Ave. 

Los Angeles, CA 90013 

Attn: Miguel Nelson 

440 SOUTH TOWNE AVENUE & 441 SOUTH STANFORD AVENUE - REVOCABLE PERMIT 
REQUIREMENTS - APPLICATION REFERENCE NO. 2017000100 

THIS IS NOT A PERMIT 

The conditions outlined below must be satisfied before a Revocable Permit can be issued for 
the placement of the following items encroaching up to eight (8) feet in the public right-of-way 
Along Towne Ave. and up to three (3) feet in the public right-of-way Stanford Ave.: 

• New proposed landscaping behind sidewalk at the property line. 


CONDITIONS 


1. The property owner(s) shall provide liability and property damage insurance satisfactory to the 
City Attorney. The City Risk Manager recommends coverage in the amount of at least 
$1,000,000. Evidence of insurance must be uploaded annually by your insurance broker to 
http://track4la.lacitv.org 

2. The plans for the landscape must be reviewed and approved by the Bureau of Street Services, 
Engineering Division, 1149 S. Broadway, 4 th Floor. 

3. The design within the public right of way shall comply with appropriate permit procedures 
including any necessary special inspection. Provisions for improvements satisfactory to the City 
Engineer such as drainage, erosion control, or any other necessary requirements shall be a part 
of the permit. An “A”-Permit must be obtained from the Bureau of Engineering, Central District, 
201 N. Figueroa Street, 3 rd Floor, counter 22 after conditions 1-2 have been completed. 


4. 


The property owner(s) shall sign and notarize a Waiver of Damages agreement, obtain a Los 
Angeles County Recorder conformed copy or certified copy and submit the recorded copy to the 
Bureau of Engineering, Central District, 201 N. Figueroa Street, 3 rd Floor, Counter 20. With the 
recordation of this waiver, the property owner(s) agrees to remove all the encroachments and 
restore the public right-of-way satisfactory to the City Engineer when requested, or if the permit 


AN EQUAL EMPLOYMENT OPPORTUNITY EMPLOYER 


Recyclable and made Iron recycled waste. 





Roohollah Ahdoot & Afsaneh Ahdoot 
June 6, 2017 
Page 2 

is revoked. Please contact this office for the waiver form after Condition Nos. 1-2 have been 
completed. 

Construction must be accepted by the Bureau of Contract Administration Inspector prior to 
issuance of the revocable permit. Provide a copy of the proof of acceptance from Bureau of 
Contract Administration to BOE, Central District, Revocable Permit, Counter 20 or notify the 
Revocable Permit counter personnel. 

The Revocable permit will be issued when all the above condition are satisfied. If the applicant 
does not satisfy all the listed conditions within 180 days from the date of this correspondence, 
the application will expire and the process terminated. Once expired, a new Revocable Permit 
application and fees will be required to re-initiate the process. 


If you have any questions pertaining to this letter, please do not hesitate to contact Jacob Bigler, 
at (213) 482-7055 or via e-mail at Jacob.Biqler@lacitv.org 


Sincerely, 



Central District 


SB/WT/SD/JB:jb 
Stanford .Ave.441 .S.rpr 
Enclosure 

CC: miguel@marvimon.com 



REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Submittal of: Review and approval of proposed landscape behind sidewalk at property line 


Applicant Miguel Nelson 


5419 Hollywood Bid #C201 


Los Angeles, CA 90027 


Address: 



Name: Robe 


Bureau of Street Services, Engineering 
Division 


Location: 1149 S. Broadway, 4th Floor 


Bureau/Group: 


Contact: miguel@marvimon.com 


Phone: 310-922-6609 


Date Submitted: 


Phone: 


Fax: 


Mail Stop: 


213-847-0881 


213-847-0975 


550 


PLEASE REVIEW AND RETURN TO: 


Name: Shay Doong 


Bureau: Bureau of Engineering - Central Dist. 


Location: 201 N. Figueroa St, 3rd Floor 


wvu 


Email: 


Date Received: 


Phone 


Fax 


Mail Stop: 


Reviewer's Name: 





Recommendation: Comments: 


R-Permit Ref. No: 

Address: 

2017000024 

603-605 E. 4th St 

2017000025 

405 S. Towne Ave 

2017000097 

500 E. 4th St 

2017000100 

440 S. Towne Ave 

2017000125 

417 S. Towne Ave 

2017000126 

446 S. Towne Ave 

2017000193 

618-624 E. 4th St 

2017000223 

462-472 E. 4th St 

2017000240 

412-426 S. Crocker 

2017000241 

411S. Stanford 

2017000242 

424-426 S. Towne 

2017000243 

429-443 S. Towne 

2017000244 

463-471 E. 4th St 

2017000245 

501-505 E. 4th St 

2017000246 

408 S. Stanford 

2017000247 

417-429 S. Stanford 

2017000250 

420-426 S. San Pedro 

2017000251 

410-420 S. Towne 


213-482-7062 


213-482-7007 


503 

























































































REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Additional Comments: 
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Jacob Bigler <jacob.bigler@lacity.org> 



Re: r permit status 


miguel nelson <miguel@marvimon.com> Mon, Apr 3, 2017 at 5:56 PM 

To: Shawyue Shay Doong <shawyue.doong@lacity.org>, Jacob Bigler <jacob.bigler@lacity.org> 

hello shay, so do i need to come in and apply again or can you use my original application? 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Fri, Mar 31, 2017 at 2:51 PM, <mglnlsn@gmail.com> wrote: 
shay, i already applied 2 months ago. do you want me to come in and apply again? 

mnj 

On Mar 31, 2017, at 12:49 PM, Shawyue Shay Doong <shawyue.doong@lacity.org> wrote: 

Thanks Ari! 

Miguel, please proceed with applying for an R-permit at the counter. 

Regards, 

Shay 

Shawyue "Shay" Doong, P.E. 

Central District | Civil Engineer | Permit Services Manager 
Bureau of Engineering | Department of Public Works 
201 N Figueroa St 3rd Floor, Los Angeles, CA 90012 
tel: 213.482.7062 | fax: 213.482.7007 | email: shawyue.doong@lacity.org 

On Wed, Mar 29, 2017 at 2:29 PM, Ari Simon <ari. simon@lacity.org> wrote: 

Hi Shay, 

Wanted to let you know that at this time, Council District 14 is in support of moving forward with an application for R- 
permits to do beautification work around the area of 4th / Towne as requested by Miguel Nelson. 

As the project moves forward, we ask that BOE adhere to the requests made by BSS, asking that a full plan of what 
exactly will be planted where is included, that any areas of planting are contained by concrete, and that plans comply 
with BOE's determination of a clear and generally straight path of pedestrian travel. 

Let me know if you have any further questions. 

Warmly, 

Ari 

On Tue, Mar 28, 2017 at 5:09 PM miguel nelson <miguel@marvimon.com> wrote: 
thanks ari. sorry to be so pesky, but it's already been over 6 weeks since i first contacted you. we are already finished 
with half of our buildings and ready to start landscaping, please let us know tomorrow if at all possible. 

Miguel Nelson 
Marvimon Productions 

310 922 6609 


Flora Chang ■ Millwick ■ SmogShoppe 







On Tue, Mar 28, 2017 at 3:31 PM, Ari Simon <ari.simon@lacity.org> wrote: 

Hi Miguel, 

Apologies - we were closed yesterday and last week was extremely busy, especially with Neighborhood Council 
stuff. I'll get back to you this week. 

Thanks, 

Ari 

On Tue, Mar 28, 2017 at 3:15 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello shay, have you heard from CD14. i've been having trouble getting through to ari over the past 7 days, nate, 
ari out on vacation? 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


Ari Simon 

Downtown Area Director 

Office of Councilmember Jose Huizar 
City of Los Angeles | Council District 14 

City Hall 

200 N. Spring St | Room 465 

Los Angeles, CA 90012 

(213) 473-7014 office | (213) 847-0680 fax 

ari.simon@lacity.org 


Ari Simon 

Downtown Area Director 

Office of Councilmember Jose Huizar 
City of Los Angeles | Council District 14 

City Hall 

200 N. Spring St | Room 465 

Los Angeles, CA 90012 

(213) 473-7014 office | (213) 847-0680 fax 

ari.simon@lacity.org 







Jacob Bigler <jacob.bigler@lacity.org> 



Fwd: Cultural Affairs Approval 

1 message 


miguel nelson <miguel@marvimon.com> Tue, Jun 6, 2017 at 12:48 PM 

To: Jacob Bigler <jacob.bigler@lacity.org> 

cultural affairs support letter below... 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


-Forwarded message- 

From: Haroot Avanesian <haroot.avanesian@lacity.org> 

Date: Tue, Feb 21, 2017 at 1:49 PM 

Subject: Re: Cultural Affairs Approval 

To: miguel nelson <miguel@marvimon.com> 


Hello Miguel, 

I have no problem approving your scheme on behalf of the Cultural Affairs. 

Best, 

Flaroot 

On Tue, Feb 21, 2017 at 11:58 AM, miguel nelson <miguel@marvimon.com> wrote: 
nice talking with you. here are the photos and drawings we submitted to BOE. please let us know if you have any concerns. 

best, 

m 


Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Tue, Feb 21, 2017 at 11:12 AM, Haroot Avanesian <haroot.avanesian@lacity.org> wrote: 
Hi Miguel, 

Please send project visuals. 

Thanks, 


Haroot 








Jacob Bigler <jacob.bigler@lacity.org> 



Fwd: R permit sidewalk landscaping via shay doong 


miguel nelson <miguel@marvimon.com> Tue, Jun 6, 2017 at 12:49 PM 

To: Jacob Bigler <jacob.bigler@lacity.org> 

LA DOT support letter below... 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


-Forwarded message- 

From: Wes Pringle <wes.pringle@lacity.org> 

Date: Thu, Feb 16, 2017 at 4:53 PM 

Subject: Re: R permit sidewalk landscaping via shay doong 

To: Shawyue Shay Doong <shawyue.doong@lacity.org> 

Cc: James Kho <james.kho@lacity.org>, miguel nelson <miguel@marvimon.com> 


Shay, 

DOT has reviewed the proposed improvements along 4th Street and Towne Avenue and does not see any areas of concern 
that would prevent the revocable permit being granted. 

Wes 

On Thu, Feb 16, 2017 at 2:00 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello wes, good talking to you. please review the attached and let shay and i know if you have any issues... please note 
that our path of travel is level and non-meandering for at least 48" wide along each of our proposed landscaped areas. 

best, 

miguel 


Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


Wes Pringle. P.E. 

Transportation Engineer 
Metro Development Review 

100 S. Main Street, 9th Floor 

Los Angeles, CA 90012 

Cell Phone:213-718-0713 







Los Angeles Department of Transportation 
213.972.8482 1# 0 f Q 

LfOOT 


***************************/' 


^************************************ 


^Confidentiality Notice* 

This electronic message transmission contains information from the Los Angeles Department of Transportation, which may be 
confidential. If 

you are not the intended recipient, be aware that any disclosure, copying, distribution or use of the content of this information is 
prohibited. If 

you have received this communication in error, please notify us immediately by e-mail and delete the original message and any 


attachment 

without reading or saving in any manner. 


Jacob Bigler <jacob.bigler@lacity.org> 



Re: james kho and shawyue shay doong asked me to contact you 

2 messages 


miguel nelson <miguel@marvimon.com> Wed, Jun 7, 2017 at 6:32 PM 

To: ralph.avila@lacity.org, Shawyue Shay Doong <shawyue.doong@lacity.org>, James Kho <james.kho@lacity.org>, Jacob 
Bigler <jacob.bigler@lacity.org> 

hello ralph, can you please re-send your approval to shay? 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


On Tue, Feb 21, 2017 at 8:33 AM, miguel nelson <miguel@marvimon.com> wrote: 
great speaking with you ralph. please let shay doong (copied here) know that you have little or no concern regarding our 
plan to landscape portions of our sidewalks in our industrial neighborhood between 4th and 5th street between central and 
cracker ave. 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Wed, Feb 15, 2017 at 4:14 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello ralph. my neighbors and i are applying for an R permit to landscape portions of our sidewalk in the industrial district 
just south of little tokyo. james and shawyue in BOE would like to grant our permit, but want your blessing first, 
apparently landscaping in industrial neighborhoods is rarely requested, anyways, could you please call me to discuss? 
attached are two of the properties we are discussing... the idea is that landscaping will provide catharsis, beauty, storm 
water mitigation and deter graffiti, sadly, our neighborhood looks a bit abandoned at the moment, we'd like to breathe 
some life into it with plants, we love plants. 

best, 

miguel 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


Ralph Avila <ralph.avila@lacity.org> Thu, Jun 8, 2017 at 8:54 AM 

To: miguel nelson <miguel@marvimon.com> 

Cc: Shawyue Shay Doong <shawyue.doong@lacity.org>, James Kho <james.kho@lacity.org>, Jacob Bigler 
<jacob.bigler@lacity.org> 







Sahy, 


There is no POD designation within this area, therefore, there are no restrictions for allowing landscaping along the city 
parkway. 

[Quoted text hidden] 

Ralph Avila, 

Senior City Planner 

Valley - Development Services Center 

Department of City Planning 

6262 Van Nuys Blvd., 2nd Floor 

Los Angeles, CA 91401 

818.374.9915 (F)81 8.374.5070 


Jacob Bigler <jacob.bigler@lacity.org> 



Fwd: shay doong and james kho asked me to contact you 

1 message 


miguel nelson <miguel@marvimon.com> Tue, Jun 6, 2017 at 12:50 PM 

To: Jacob Bigler <jacob.bigler@lacity.org> 

robert gutierrez letter below (urban forestry BSS) 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


-Forwarded message- 

From: Robert Gutierrez <robert.gutierrez@lacity.org> 

Date: Fri, Feb 17, 2017 at 9:41 AM 

Subject: Fwd: shay doong and james kho asked me to contact you 

To: Shay Doong <shawyue.doong@lacity.org>, James Kho <james.kho@lacity.org> 

Cc: miguel nelson <mglnlsn@gmail.com> 


Hi again Shay, James, 

Per email string below, be advised that should you (BOE) agree to the applicants proposed layout, I (BSS) will review the 
plans as any other set, and adjust our comments as we do for any site specific conditions. 

Have a good weekend. 


-Forwarded message- 

From: <mglnlsn@gmail.com> 

Date: Thu, Feb 16, 2017 at 5:44 PM 

Subject: Re: shay doong and james kho asked me to contact you 
To: Robert Gutierrez <robert.gutierrez@lacity.org> 

Cc: miguel nelson <miguel@marvimon.com> 


thanks robert, will u please let shay know? i he needs a solid green light from u 



On Feb 16, 2017, at 4:39 PM, Robert Gutierrez <robert.gutierrez@lacity.org> wrote: 

Hi Miguel, 

Yes, I'm open to remove the plant height restriction on your project because the planting will be next to the building and will 
not create a screen in front of the sidewalk. We can look at trees if you have a wide enough area (but for security reasons you 
may not want to plant them as people may be able to climb them and possibly access you structure). In the end, we can 
work out the planting with you. The more critical component will be to have BOE approve your proposed layout, because it's 
non-standard. If BOE is willing to approve the layout, I'll work with you on the planting to get something that works for you 
and wont be a liability for the City. 

On Thu, Feb 16, 2017 at 11:48 AM, miguel nelson <miguel@marvimon.com> wrote: 
thanks robert. i'm taking your thoughts from last month into consideration, our plant list does include trees and bamboo that 
can grow much taller than 36". these would be planted in areas that are 5 to 7 feet wide running 15 to 100 feet along 
buildings, please call me to discuss, i want to be sure i understand you correctly as we plan ahead, our goal is dense lush 
understory with tall magnificent over story, the reason we prefer to landscape along buildings is because it frees up our 









curbside commercial/passenger loading, it also allows us to curate a convincing looking landscape versus a tree studded 
sidewalk look, another issue with curbside landscaping is that they tend to get trampled and trashed by 
commercial/passenger loading and street cleaning. 

we are avoiding a meandering path, the sections that may appear to be meandering are outside of straight 4ft path of travel, 
i will add the 4ft path of travel guide to our drawings for you to review, we too do not want that to meander, (please see 
quick sketch showing example yellow 4ft path of travel, see, it doesn't actually meander) 

please also know that many of the buildings in our area have very few doors or window, they are massive tilt up concrete 
structures and landsaping directly in front of them tall helps to visually break up their mass and deter graffiti. 

and yes, wherever there is an abandoned driveway we will keep 4 feet back from any cross slope greater than 1:48 per 
ADA code, right? 

anyways, thank you for your support, please let BOE know if any of what i've stated above increases your support for our 
plan. 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Thu, Feb 16, 2017 at 9:52 AM, Robert Gutierrez <robert.gutierrez@lacity.org> wrote: 

All, 

A few things to be addressed. 

1. We always want landscaping in the parkway, regardless of street classification (including industrial zoned areas). If 
you look at all the sections in Planning Department's recent documents you will always see a green section next to the 
sidewalk. 

2. BSS will not oppose the proposal but does not support it either for the the following reasons: 

a) The proposed plan is not standard in that the landscaping is next to the building not next to the curb; BSS does not 
like this layout as it prevents trees from being planted, and trees provide a much greater, longer lasting benefit to the city 
and the environment than shrubs. 

b) The Pedestrian Access Route (PAR) is not a straight path of travel and there are more conflicts between 
pedestrians and utilities and street elements which can be difficult to navigate by the physically impaired (imagine being 
blind and trying to navigate the sidewalk). 

3. It's very hard to evaluate the plans as both sites are labeled as 4th and Towne, yet they are very different. Also, the 
proposed landscaping will prevent the use of shown driveways. Keep in mind that you will need a 4'-0" clear path of 
travel after the driveway; It's hard to tell if the sites can accommodate the planting and a compliant PAR. 

In short, if BOE can review and approve the project's ADA compliance, and are willing to approve a non-standard layout, 
then BSS is willing to review and approve the proposed landscape plans. 

As far as plant material goes, we have 4 basic requirements: 1) Plants shall not be thorny or spiny, 2) plants shall not be 
poisonous, 3) plants shall not be invasive, and 4) plants shall not be taller then 36" in height at maturity. 

On Wed, Feb 15, 2017 at 4:27 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello robert. good talking to you. please reach out to BOE supervisors shay and james (copied above) regarding our 
proposed R permit application for sidewalk landscaping in our industrial neighborhood, attached are the drawings and 
photos we have submitted along with our plant list. 

please copy me and keep me in the loop. 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 





Flora Chang ■ Millwick ■ SmogShoppe 


Robert Gutierrez, Landscape Architect II 
(213) 847-0881 


Robert Gutierrez, Landscape Architect II 
(213) 847-0881 


Robert Gutierrez, Landscape Architect II 
(213) 847-0881 




Recording Requested by and 
Recorded Document to be Forwarded 
to: 

City of Los Angeles 
Bureau of Engineering 
Central Records Section 
1149 S. Broadway 
Basement Level, B-10 
Los Angeles, CA 90015-2213 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


WHEREAS, Roohollah Ahdoot & Afsaneh Ahdoot 

446 Towne Avenue _ 

Los Angeles, CA 90013 _ 

is the owner of real property, located at 
440 Towne Ave & 441 Stanford Ave 


in the City of Los Angeles, County of Los Angeles, State of California, described as 
Lots 9-14, 40-42 in Block 10 of the Wolfskill Orchard Tract_ 


in the official records of the County of Los Angeles in Book 30 ,Pages 9 of Miss. Records 

which land is bounded by or subject to an easement or right of way owned by the City of Los Angeles; and 
WHEREAS, said lessee has applied to the City of Los Angeles, hereinafter referred to as the City, for permission 
to install, construct, maintain, and/or use as temporary improvements 

New proposed landscaping behind sidewalk at the property line with approved BSS landscaping _ 


NOW THEREFORE, in consideration of the City granting revocable permission to the applicant to 
install, construct, maintain and/or use the said improvement in the right of way or easement, the undersigned 
lessee, and for lessee's heirs, successors in interest and assignees, does hereby agree as follows: 

1) To indemnify and hold harmless the City, its officers, agents and employees, from and against all cost, 
liability, loss, damage or expenditure of whatsoever kind and nature sustained or incurred by the public or other 
person and from and against all damage, loss, or expense of whatsoever kind and nature sustained or incurred by 
the City by reason of this grant of revocable permission in, on, through and/or over said easement or right of way 
of the City. Permittee hereby further agrees to assume, at its own expense, the defense of any of the aforesaid 
losses, damages or claims or of any action or actions based thereon. Permittee further agrees to acquire and 
thereafter to perpetually and permanently maintain public liability and property damage insurance in the policy 
limits established by the grant of revocable permission, with the policy of insurance naming City of Los Angeles 
as an additional insured. 


Eng. 3.685 (Rev. 01-15) 


440 Towne Ave & 441 Stanford 


Page 1 of 3 




Continuation Sheet For: 

WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


2) To waive any right to make or prosecute any claims or demands against the City, or any of its 
Boards, Departments, Officers, Employees, or Agents for any damage that may occur to said improvement, 
or any adjacent properties, or relate to permissive use granted, by virtue of the use, construction, 
maintenance or other act with said easement or right of way by or under authority of said City, or for any 
damage due to substances or activities emanating from within or without such City facilities. 

3) To remove all said improvements, and restore the affected Right of Way or Easement, without 
expense to the City at the request of the Board of Public Works of said City, or its Officers, Employees, or 
Agents by virtue of revocation of the permit. 

4) To maintain the improvement at all times to the satisfaction of the City or to reimburse the City for 
expenditures for maintaining the improvements should the undersigned fail to do so. 

5) To grant to the City, its Agents, Representatives, Officers and Employees the right of ingress and 
egress over the above described improvement to any or all portions of said street, easement or right of way 
including the portions covered by buildings, furnishings, or equipment, for the purpose of construction, 
maintenance, repair, reconstruction or removal, or other lawful acts in or to said easement of right of way. 

6) This permission is not in lieu of and in no way relieves the property lessee, and lessee's heirs, 
successors in interest or assigns from contributing to or assessments for city improvements at, in, on or about 
said Right of Way or Easement. 

7) This agreement shall remain in full force and effect until released by the Board of Public Works 
Commissioners of the City of Los Angeles. 

This waiver shall be and constitute a covenant running with the land and be binding upon the heirs, 
executors, administrators, successors in interest, assignees as their interest may appear, and may be recorded 
by either said lessees of the City of Los Angeles. 

IN WITNESS WHEREOF, the lessee has caused these presents to be executed this 
_ day of_, 20_ 


NAME 




Print or Type 

Signature 

NAME 

NAME 

Print or Type 

Signature 


Print or Type 

Signature 


Eng. 3.685 (Rev. 01-15) 


440 Towne Ave & 441 Stanford 
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Continuation Sheet For: 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validitv of that document. 


STATE OF CALIFORNIA 
COUNTY OF LOS ANGELES} ss. 

On this_day of,_20_, before me, 

a Notary Public in and for said County and State, personally appeared 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are subscribed 
to the within instrument and acknowledged to me that he/she/they executed the same in his/her/their 
authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity 
upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


Signature of Notary Public 

Accepted by the City Engineer of the City of Los 

Angeles on_, 20_. 

BY 


(Division and District Office) 


(Notary Seal) 

Plan No. _ 

Y-Map No. 126A213-A 

Drainage Map. No. 516 _ 

District Map No. 127-5A213 

Plans Submitted Yes_No 

Waiver Number W - _ 
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The untl :rsipined grant trU) det:lnre(s)= (? aJ^ 

Oocumet Lrtry transfer t,»\ is $_ V V _ O W ? ^ 

0\) couted on full value of property conveyed, or 

< ) commuted on full va uc less value of liens and encumbrances remaining at time of sale. 

< ) UnincorpiKRted arcs. I ) City of _, anil 

FOR A VALUABLE CONSIDERATION, receipt of which ia hereby acknowledged, 

R. M. SLOAN CO. 

a corporition organized under the laws of the State of Nevada hereby GRANTS to 

rAMASHOj HiC,j a Call.fornia corporation 

the follow.ng described real property in the Cl'ty of LOS Angeles 
County <f Lot Angeles t State of California: 1C 

Lot<s ? ~o 21 inclusive and Lots 30 to 35 inclusive, Block 9 of 
WolfsUill Orchard Tract, in the City of Los Angeles, County of Los 
Ar^el js, State of California, as per mat) recorded in Book, 30 Page 
0 of Miscellaneous Seconds, in the Office of the County Recorder 
of ea:d County. 


In Witr ess Whereof, said corporation has caused its corporate name and ^oa! to fce affixed hereto and this instra* 


ment Lt be ^teculed by its 
thereunt> dv pv authorized. 

Dated._■ 

STATE OV CALIFORNIA 
COUNTY 0? '~&S 

On_ ■Szil. ‘-U2ZJ*. 


. before me, llir uni 


rigned, a Nttary Public m and for hi d State, pewnalfy Appeared 

JTjVaV A. ^Lstewrgsz- _,^koc>K< 

to me to be he— -..— - — ..President, and 

.. . /^JP. & -_known In me to be’ 


to me to be he— -..—.. .. ..President, and 

.. . ' -_.. known In me to be’ 

— __Secretary of the (Corporation that executed the 

within lnstrt ment known to me to be |hr perwtis who executed the 
within Insln mcnf >n behalf of the Corporation therein named, and 
Acknowledge i to nu that such Corporation executed the wimin Instru 
ment pursuant to i. i hy laws or a resolulion of it> board of director*. 

WITNESS nyhtnu and ofEcijl teal, 

Signature - p- 

/ s \Tr y**/ £ S j&, dr*L tsts 
Name iTyped or tinted) 


Tille Order Nt 


m^ccmfco xtl <*. 



t OFFICIAL SEAL 3 

JAMCS B - ELSHtR t 

NOTARY PUDLIC . CAUroRNtA JJ 
j? PHI' ClPAL OFFICE 'N £ 

* ifV'S 5 '* 1.01 ArtGELES CCt-MfY £ 

| My Coriiniss'en Expire Jarujry 2Z 1977 I 

fejruTWWr;Jii .twt. 


wi (ar«Aldit Mtnlu. ■<**!) 


L. i- U lyjCTOU or Loan No._ 

NAIL TAX STATEMENTS AS DIRECTED ABOVE 
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Individual Grant Deed 

is lCAo ,,.,, THIS FORM FURNISHEU »Y TICOH TITLE INliORGlttl Apf 

The uitdnrs.gncd &rnnlorls) declare (s) t . - & '/^ 

Documentary transfer lax is 9_ 

(co nputed on full value of property conveyed, or 

( ) co nputed on full value less value of Hen? and encumbrances remaining: at line of sale. 

( ) Unincorpora ed area: ( ) City of_/ffA^Erg-g'.P_, and 

FOR A VALUABLE CONSIDERATION, receipt of which ia hereby acknowledged, 

IIC3.ilKT M. SLOAN* ar unmarried man 


hereby CRANT(S) to 


HAMASHO INC.* a California corporation 


the following descrihed real property in the Cluy of LOS Angeles 1 
County of Angeles t State of California: 

lot.? 15 to 21 inclusive and Lots 30 to 35 inclusive. Block 9 of 
Wolfskill 0 'chard Tract, in the City of Los Angeles, County of 
Los Angeles, State of California, as per map recorded in Book30 
■^ape 9 Miscellaneous Records, in the Office of the County 
Re'order of said County. 


__J un^ 23. 19 76 


/ . k 


ROBERT M. SLOAN 


STV1E OF « M.IFORVU „ 

CO.'JNTY_OF- -At $. _r S ‘ 

On _ -*J\J f _ _L 79 7 L _ _before me, the under 

\oiar Public ir Juil forbid State, terfunslly afjpoarr^ 


in be the pT*nii _ name__LUli E cnhcil tn the Mfithoi 

in*lr iment amt ii'kimvdi’dqcii (hit_^f.^__cxccuicd the same. 

WITNESS rm h ud anil oIBcml «*ul. 


Si»n« <$■ 

// < 7*/ it£S_ . 0*.f/v£rt- _ 

Title Order N 1 _E: 


8 OFFICIAL SEAL E 

I ASftJfc JAMES B * ^SNER 

MU ttOTARV MJBI. 1 C CALPror.MiA I 

nttric.FALorr.ee.« I 

^ I.CIS /.NCELF5 CCUNtY f 

I toy COii mission Eupfus hrunry 22 , 1977 £ 

Cuuca*»^iiMi 


Escro.tr or Loan No..... 


.MAIL TAX STATEMENTS AS D RtCTED ABOV£ 
























































7/25/2018 


Revocable (R) Permits 

Payment for: Revocable Permit 


Reference Number: 2017000125 


Online Credit Card Payment 

Transaction Approved 


Transaction ID: 

Payment Amount: $594.92 

4659 

First Name: 

miguel 

Last Name: 

Address: 

City: 

State: 

nelson 

5419 hollywood blvd #c201 

Los Angeles 

CA 

Zip: 

phone: 

Email: 

90027 

3109226609 

mf@miguelnelson.com 

Card Number: 

Exp. Month: 

Exp. Year: 

XXXX-XXXX-XXXX-1008 

Settlement: 

Bill Amount: 

$594.92 

Bill Date/Time: 

04/25/2017 

Bill Request ID: 

250417B39-524EDC26-3A6A-445C-8428-64E64819726F 


https://eng perm its. Iacity.org/rperm its/boe/control.cfm?action=cc_receipt&frames=2&cfid=1168201 &cftoken=a74218362e39f618-40F6E342-CAA6-251F... 1/1 





UMEYRIC-01 


LPADILLA 


/\CORD 


CERTIFICATE OF LIABILITY INSURANCE 


DATE (MM/DD/YYYY) 

03/08/2017 


THIS CERTIFICATE IS ISSUED AS A MATTER OF INFORMATION ONLY AND CONFERS NO RIGHTS UPON THE CERTIFICATE HOLDER. THIS 
CERTIFICATE DOES NOT AFFIRMATIVELY OR NEGATIVELY AMEND, EXTEND OR ALTER THE COVERAGE AFFORDED BY THE POLICIES 
BELOW. THIS CERTIFICATE OF INSURANCE DOES NOT CONSTITUTE A CONTRACT BETWEEN THE ISSUING INSURER(S), AUTHORIZED 
REPRESENTATIVE OR PRODUCER, AND THE CERTIFICATE HOLDER. 

IMPORTANT: If the certificate holder is an ADDITIONAL INSURED, the policy(ies) must have ADDITIONAL INSURED provisions or be endorsed. 

If SUBROGATION IS WAIVED, subject to the terms and conditions of the policy, certain policies may require an endorsement. A statement on 
this certificate does not confer rights to the certificate holder in lieu of such endorsement(s). 

producer License # 0D7961 3 

Bowermaster & Associates Insurance Agency, Inc. 

10805 Holder Street, Suite 350 

Cypress, CA 90630 

contact Leticia Padilla 

NAME: 

(A/C, N No, Ext): (714) 733-6226 (A/C, No): 

address: lpadilla@bowermaster.eom 

INSURER(S) AFFORDING COVERAGE 

NAIC # 

insurer a: American Fire & Casualty Company 

24066 

INSURED 

Umeya Rice Cake Co. 

Hamasho Inc. 

414 S. Crocker Street 

Los Angeles, CA 90013 

insurer b: Sentinel Insurance Company 

11000 

INSURER C : 


INSURER D : 


INSURER E : 


INSURER F : 



COVERAGES _ CERTIFICATE NUMBER: _ REVISION NUMBER: _ 

THIS IS TO CERTIFY THAT THE POLICIES OF INSURANCE LISTED BELOW HAVE BEEN ISSUED TO THE INSURED NAMED ABOVE FOR THE POLICY PERIOD 
INDICATED. NOTWITHSTANDING ANY REQUIREMENT, TERM OR CONDITION OF ANY CONTRACT OR OTHER DOCUMENT WITH RESPECT TO WHICH THIS 
CERTIFICATE MAY BE ISSUED OR MAY PERTAIN, THE INSURANCE AFFORDED BY THE POLICIES DESCRIBED HEREIN IS SUBJECT TO ALL THE TERMS, 
EXCLUSIONS AND CONDITIONS OF SUCH POLICIES. LIMITS SHOWN MAY HAVE BEEN REDUCED BY PAID CLAIMS. 


INSR 

LTR 

TYPE OF INSURANCE 

ADDL 

INSD 

SUBR 

WVD 

POLICY NUMBER 

POLICY EFF 
(MM/DD/YYYY* 

POLICY EXP 
/MM/DD/YYYY* 

LIMITS 

A 

X 

COMMERCIAL GENERAL LIABILITY 

X 


BKW57613006 

10/01/2016 

10/01/2017 

EACH OCCURRENCE 

$ 1,000,000 


CLAIMS-MADE 

Z 

OCCUR 

DAMAGE TO RENTED 
PREMISES (Ea occurrence* 

$ 1,000,000 






MED EXP (Any one person) 

$ 15,000 



PERSONAL & ADV INJURY 

$ 1,000,000 

GEN'L AGGREGATE LIMIT APPLIES PER: 

GENERAL AGGREGATE 

$ 2,000,000 

X 

POLICY 

LOC 

PRODUCTS - COMP/OP AGG 

$ 2,000,000 


OTHER: 




$ 

A 

AUTOMOBILE LIABILITY 



BAA57613006 

10/01/2016 

10/01/2017 

COMBINED SINGLE LIMIT 
(Ea accident* 

$ 1,000,000 

X 

ANY AUTO 



BODILY INJURY (Per person) 

$ 


OWNED 

AUTOS ONLY 

HIRED 

AUTOS ONLY 


SCHEDULED 

AUTOS 

NON-OWNED 
AUTOS ONLY 

BODILY INJURY (Per accident) 

$ 

X 

X 

PROPERTY DAMAGE 
(Per accident) 

$ 




$ 

A 


UMBRELLA LIAB 

EXCESS LIAB 

X 

OCCUR 

CLAIMS-MADE 



USA57613006 

10/01/2016 

10/01/2017 

EACH OCCURRENCE 

$ 6,000,000 

X 


AGGREGATE 

$ 6,000,000 


DED X RETENTION $ 10,000 


$ 

B 

WORKERS COMPENSATION 

AND EMPLOYERS' LIABILITY y N 

ANY PROPRIETOR/PARTNER/EXECUTIVE 
OFFICER/MEMBER EXCLUDED? 

(Mandatory in NH) 

If yes, describe under 

DESCRIPTION OF OPERATIONS below 

N/A 


72WECZS2601 

10/01/2016 

10/01/2017 

y PER OTH- 

* STATUTE ER 


E.L. EACH ACCIDENT 

$ 1,000,000 

E.L. DISEASE - EA EMPLOYEE 

$ 1,000,000 

E.L. DISEASE - POLICY LIMIT 

$ 1,000,000 











DESCRIPTION OF OPERATIONS / LOCATIONS / VEHICLES (ACORD 101, Additional Remarks Schedule, may be attached if more space is required) 

City of Los Angeles is additional Insured as respects to General Liability per form CG88100413. 


CERTIFICATE HOLDER 

CANCELLATION 

City of Los Angeles 

700 East Temple Street 

Los Angeles, CA 90012 

SHOULD ANY OF THE ABOVE DESCRIBED POLICIES BE CANCELLED BEFORE 
THE EXPIRATION DATE THEREOF, NOTICE WILL BE DELIVERED IN 
ACCORDANCE WITH THE POLICY PROVISIONS. 

AUTHORIZED REPRESENTATIVE 



ACORD 25 (2016/03) 

© 1988-2015 ACORD CORPORATION. All rights reserved. 


The ACORD name and logo are registered marks of ACORD 






























































































COMMERCIAL GENERAL LIABILITY 
CG 88 10 0413 

THIS ENDORSEMENT CHANGES THE POLICY. PLEASE READ IT CAREFULLY. 

COMMERCIAL GENERAL LIABILITY EXTENSION 

This endorsement modifies insurance provided under the following: 

COMMERCIAL GENERAL LIABILITY COVERAGE PART 

INDEX 

SUBJECT PAGE 

NON-OWNED AIRCRAFT 2 

NON-OWNED WATERCRAFT 2 

PROPERTY DAMAGE LIABILITY - ELEVATORS 2 

EXTENDED DAMAGE TO PROPERTY RENTED TO YOU (Tenant’s Property Damage) 2 

MEDICAL PAYMENTS EXTENSION 3 

EXTENSION OF SUPPLEMENTARY PAYMENTS - COVERAGES A AND B 3 

ADDITIONAL INSUREDS - BY CONTRACT, AGREEMENT OR PERMIT 3 

PRIMARY AND NON-CONTRIBUTORY - ADDITIONAL INSURED EXTENSION 5 

ADDITIONAL INSUREDS - EXTENDED PROTECTION OF YOUR “LIMITS OF INSURANCE” 6 

WHO IS AN INSURED - INCIDENTAL MEDICAL ERRORS/MALPRACTICE AND WHO IS AN INSURED - 6 

FELLOW EMPLOYEE EXTENSION - MANAGEMENT EMPLOYEES 

NEWLY FORMED OR ADDITIONALLY ACQUIRED ENTITIES 7 

FAILURE TO DISCLOSE HAZARDS AND PRIOR OCCURRENCES 7 

KNOWLEDGE OF OCCURRENCE, OFFENSE, CLAIM OR SUIT 7 

LIBERALIZATION CLAUSE 7 

BODILY INJURY REDEFINED 7 

EXTENDED PROPERTY DAMAGE 8 

WAIVER OF TRANSFER OF RIGHTS OF RECOVERY AGAINST OTHERS TO US - 8 

WHEN REQUIRED IN A CONTRACT OR AGREEMENT WITH YOU 


CG 88 10 0413 


©2013 Liberty Mutual Insurance 

Includes copyrighted material of Insurance Services Office, Inc., with its permission. 
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With respect to coverage afforded by this endorsement, the provisions of the policy apply unless modified by the 
endorsement. 

A. NON-OWNED AIRCRAFT 

Under Paragraph 2. Exclusions of Section I - Coverage A - Bodily Injury And Property Damage Liability, 

exclusion g. Aircraft, Auto Or Watercraft does not apply to an aircraft provided: 

1. It is not owned by any insured; 

2. It is hired, chartered or loaned with a trained paid crew; 

3. The pilot in command holds a currently effective certificate, issued by the duly constituted authority of the 
United States of America or Canada, designating her or him a commercial or airline pilot; and 

4. It is not being used to carry persons or property for a charge. 

However, the insurance afforded by this provision does not apply if there is available to the insured other valid and 
collectible insurance, whether primary, excess (other than insurance written to apply specifically in excess of this 
policy), contingent or on any other basis, that would also apply to the loss covered under this provision. 

B. NON-OWNED WATERCRAFT 

Under Paragraph 2. Exclusions of Section I - Coverage A - Bodily Injury And Property Damage Liability, 

Subparagraph (2) of exclusion g. Aircraft, Auto Or Watercraft is replaced by the following: 

This exclusion does not apply to: 

(2) A watercraft you do not own that is: 

(a) Less than 52 feet long; and 

(b) Not being used to carry persons or property for a charge. 

C. PROPERTY DAMAGE LIABILITY - ELEVATORS 

1. Under Paragraph 2. Exclusions of Section I - Coverage A - Bodily Injury And Property Damage 
Liability, Subparagraphs (3), (4) and (6) of exclusion j. Damage To Property do not apply if such 
“property damage” results from the use of elevators. For the purpose of this provision, elevators do not 
include vehicle lifts. Vehicle lifts are lifts or hoists used in automobile service or repair operations. 

2. The following is added to Section IV - Commercial General Liability Conditions, Condition 4. Other 
Insurance, Paragraph b. Excess Insurance: 

The insurance afforded by this provision of this endorsement is excess over any property insurance, 
whether primary, excess, contingent or on any other basis. 

D. EXTENDED DAMAGE TO PROPERTY RENTED TO YOU (Tenant’s Property Damage) 

If Damage To Premises Rented To You is not otherwise excluded from this Coverage Part: 

1. Under Paragraph 2. Exclusions of Section I - Coverage A - Bodily Injury and Property Damage 
Liability: 

a. The fourth from the last paragraph of exclusion j. Damage To Property is replaced by the 
following: 

Paragraphs (1), (3) and (4) of this exclusion do not apply to "property damage" (other than 
damage by fire, lightning, explosion, smoke, or leakage from an automatic fire protection system) 
to: 

(i) Premises rented to you for a period of 7 or fewer consecutive days; or 

(ii) Contents that you rent or lease as part of a premises rental or lease agreement for a 
period of more than 7 days. 

Paragraphs (1), (3) and (4) of this exclusion do not apply to "property damage" to contents of 
premises rented to you for a period of 7 or fewer consecutive days. 

A separate limit of insurance applies to this coverage as described in Section III - Limits of 
Insurance. 
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b. The last paragraph of subsection 2. Exclusions is replaced by the following: 

Exclusions c. through n. do not apply to damage by fire, lightning, explosion, smoke or leakage 
from automatic fire protection systems to premises while rented to you or temporarily occupied by 
you with permission of the owner. A separate limit of insurance applies to Damage To Premises 
Rented To You as described in Section III - Limits Of Insurance. 

2. Paragraph 6. under Section III - Limits Of Insurance is replaced by the following: 

6. Subject to Paragraph 5. above, the Damage To Premises Rented To You Limit is the most we will 
pay under Coverage A for damages because of "property damage" to: 

a. Any one premise: 

(D While rented to you; or 

(2) While rented to you or temporarily occupied by you with permission of the owner 
for damage by fire, lightning, explosion, smoke or leakage from automatic 
protection systems; or 

b. Contents that you rent or lease as part of a premises rental or lease agreement. 

3. As regards coverage provided by this provision D. EXTENDED DAMAGE TO PROPERTY RENTED TO 
YOU (Tenant's Property Damage) - Paragraph 9.a. of Definitions is replaced with the following: 

9.a. A contract for a lease of premises. However, that portion of the contract for a lease of premises 
that indemnifies any person or organization for damage by fire, lightning, explosion, smoke, or 
leakage from automatic fire protection systems to premises while rented to you or temporarily 
occupied by you with the permission of the owner, or for damage to contents of such premises 
that are included in your premises rental or lease agreement, is not an "insured contract". 

E. MEDICAL PAYMENTS EXTENSION 

If Coverage C Medical Payments is not otherwise excluded, the Medical Payments provided by this policy are 

amended as follows: 

Under Paragraph 1. Insuring Agreement of Section I - Coverage C - Medical Payments, 

Subparagraph (b) of Paragraph a. is replaced by the following: 

(b) The expenses are incurred and reported within three years of the date of the accident; and 

F. EXTENSION OF SUPPLEMENTARY PAYMENTS - COVERAGES A AND B 

1. Under Supplementary Payments - Coverages A and B, Paragraph l.b. is replaced by the following: 

b. Up to $3,000 for cost of bail bonds required because of accidents or traffic law violations arising 
out of the use of any vehicle to which the Bodily Injury Liability Coverage applies. We do not have 
to furnish these bonds. 

2. Paragraph l.d. is replaced by the following: 

d. All reasonable expenses incurred by the insured at our request to assist us in the investigation or 
defense of the claim or “suit”, including actual loss of earnings up to $500 a day because of time 
off from work. 

G. ADDITIONAL INSUREDS - BY CONTRACT, AGREEMENT OR PERMIT 

1. Paragraph 2. under Section II - Who Is An Insured is amended to include as an insured any person or 
organization whom you have agreed to add as an additional insured in a written contract, written 
agreement or permit. Such person or organization is an additional insured but only with respect to liability 
for “bodily injury”, “property damage” or “personal and advertising injury” caused in whole or in part by: 

a. Your acts or omissions, or the acts or omissions of those acting on your behalf, in the 

performance of your on going operations for the additional insured that are the subject of the 
written contract or written agreement provided that the “bodily injury” or “property damage” occurs, 
or the “personal and advertising injury” is committed, subsequent to the signing of such written 
contract or written agreement; or 
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b. Premises or facilities rented by you or used by you; or 

c. The maintenance, operation or use by you of equipment rented or leased to you by such person 
or organization; or 

d. Operations performed by you or on your behalf for which the state or political subdivision has 
issued a permit subject to the following additional provisions: 

(1) This insurance does not apply to “bodily injury”, “property damage”, or “personal and 
advertising injury” arising out of the operations performed for the state or political 
subdivision; 

(2) This insurance does not apply to “bodily injury” or “property damage” included within the 
“completed operations hazard”. 

(3) Insurance applies to premises you own, rent, or control but only with respect to the 
following hazards: 

a) The existence, maintenance, repair, construction, erection, or removal of 

advertising signs, awnings, canopies, cellar entrances, coal holes, driveways, 
manholes, marquees, hoist away openings, sidewalk vaults, street banners, or 
decorations and similar exposures; or 

(b) The construction, erection, or removal of elevators; or 

(c) The ownership, maintenance, or use of any elevators covered by this insurance. 


However: 

1. The insurance afforded to such additional insured only applies to the extent permitted by law; and 

2. If coverage provided to the additional insured is required by a contract or agreement, the insurance 
afforded to such additional insured will not be broader than that which you are required by the contract or 
agreement to provide for such additional insured. 

With respect to Paragraph l.a. above, a person’s or organization’s status as an additional insured under this 
endorsement ends when: 

(1) All work, including materials, parts or equipment furnished in connection with such work, 
on the project (other than service, maintenance or repairs) to be performed by or on 
behalf of the additional insured(s) at the location of the covered operations has been 
completed; or 

(2) That portion of "your work” out of which the injury or damage arises has been put to its 
intended use by any person or organization other than another contractor or subcontractor 
engaged in performing operations for a principal as a part of the same project. 

With respect to Paragraph l.b. above, a person’s or organization’s status as an additional insured under this 
endorsement ends when their written contract or written agreement with you for such premises or facilities ends. 

With respects to Paragraph l.c. above, this insurance does not apply to any “occurrence” which takes place after 
the equipment rental or lease agreement has expired or you have returned such equipment to the lessor. 

The insurance provided by this endorsement applies only if the written contract or written agreement is signed 
prior to the "bodily injury” or "property damage". 

We have no duty to defend an additional insured under this endorsement until we receive written notice of a “suit” 
by the additional insured as required in Paragraph b. of Condition 2. Duties In the Event Of Occurrence, 

Offense, Claim Or Suit under Section IV - Commercial General Liability Conditions. 
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2. With respect to the insurance provided by this endorsement, the following are added to Paragraph 2. 

Exclusions under Section I - Coverage A - Bodily Injury And Property Damage Liability: 

This insurance does not apply to: 

a. “Bodily injury” or “property damage” arising from the sole negligence of the additional insured. 

b. “Bodily injury” or “property damage” that occurs prior to you commencing operations at the 
location where such “bodily injury” or “property damage” occurs. 

c. "Bodily injury", "property damage" or "personal and advertising injury" arising out of the rendering 
of, or the failure to render, any professional architectural, engineering or surveying services, 
including: 

(1) The preparing, approving, or failing to prepare or approve, maps, shop drawings, 
opinions, reports, surveys, field orders, change orders or drawings and specifications; or 

(2) Supervisory, inspection, architectural or engineering activities. 

This exclusion applies even if the claims against any insured allege negligence or other wrongdoing in the 
supervision, hiring, employment, training or monitoring of others by that insured, if the “occurrence” which 
caused the “bodily injury” or “property damage”, or the offense which caused the “personal and advertising 
injury”, involved the rendering of, or the failure to render, any professional architectural, engineering or 
surveying services. 

d. "Bodily injury" or "property damage" occurring after: 

(1) All work, including materials, parts or equipment furnished in connection with such work, 
on the project (other than service, maintenance or repairs) to be performed by or on 
behalf of the additional insured(s) at the location of the covered operations has been 
completed; or 

(2) That portion of "your work" out of which the injury or damage arises has been put to its 
intended use by any person or organization other than another contractor or subcontractor 
engaged in performing operations for a principal as a part of the same project. 

e. Any person or organization specifically designated as an additional insured for ongoing operations 
by a separate ADDITIONAL INSURED - OWNERS, LESSEES OR CONTRACTORS 

endorsement issued by us and made a part of this policy. 

3. With respect to the insurance afforded to these additional insureds, the following is added to Section III - 
Limits Of Insurance: 

If coverage provided to the additional insured is required by a contract or agreement, the most we will pay 
on behalf of the additional insured is the amount of insurance: 

a. Required by the contract or agreement; or 

b. Available under the applicable Limits of Insurance shown in the Declarations; 
whichever is less. 

This endorsement shall not increase the applicable Limits of Insurance shown in the Declarations. 

H. PRIMARY AND NON-CONTRIBUTORY ADDITIONAL INSURED EXTENSION 

This provision applies to any person or organization who qualifies as an additional insured under any form or 
endorsement under this policy. 

Condition 4. Other Insurance of SECTION IV - COMMERCIAL GENERAL LIABILITY CONDITIONS is 

amended as follows: 

a. The following is added to Paragraph a. Primary Insurance: 

If an additional insured's policy has an Other Insurance provision making its policy excess, and 
you have agreed in a written contract or written agreement to provide the additional insured 
coverage on a primary and noncontributory basis, this policy shall be primary and we will not seek 
contribution from the additional insured's policy for damages we cover. 

© 2013 Liberty Mutual Insurance 
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b. The following is added to Paragraph b. Excess Insurance: 

When a written contract or written agreement, other than a premises lease, facilities rental 
contract or agreement, an equipment rental or lease contract or agreement, or permit issued by a 
state or political subdivision between you and an additional insured does not require this insurance 
to be primary or primary and non-contributory, this insurance is excess over any other insurance 
for which the additional insured is designated as a Named Insured. 

Regardless of the written agreement between you and an additional insured, this insurance is 
excess over any other insurance whether primary, excess, contingent or on any other basis for 
which the additional insured has been added as an additional insured on other policies. 

I. ADDITIONAL INSUREDS - EXTENDED PROTECTION OF YOUR “LIMITS OF INSURANCE” 

This provision applies to any person or organization who qualifies as an additional insured under any form or 

endorsement under this policy. 

1. The following is added to Condition 2. Duties In The Event Of Occurrence, Offense, Claim or Suit: 

An additional insured under this endorsement will as soon as practicable: 

a. Give written notice of an "occurrence" or an offense that may result in a claim or “suit” under this 
insurance to us; 

b. Tender the defense and indemnity of any claim or “suit” to all insurers whom also have insurance 
available to the additional insured; and 

c. Agree to make available any other insurance which the additional insured has for a loss we cover 
under this Coverage Part. 

d. We have no duty to defend or indemnify an additional insured under this endorsement until we 
receive written notice of a "suit" by the additional insured. 

2. The limits of insurance applicable to the additional insured are those specified in a written contract or 

written agreement or the limits of insurance as stated in the Declarations of this policy and defined in 

Section III - Limits of Insurance of this policy, whichever are less. These limits are inclusive of and not 

in addition to the limits of insurance available under this policy. 

J. WHO IS AN INSURED - INCIDENTAL MEDICAL ERRORS / MALPRACTICE 

WHO IS AN INSURED - FELLOW EMPLOYEE EXTENSION - MANAGEMENT EMPLOYEES 

Paragraph 2.a.(1) of Section II - Who Is An Insured is replaced with the following: 

(1) "Bodily injury" or "personal and advertising injury": 

(a) To you, to your partners or members (if you are a partnership or joint venture), to your members 
(if you are a limited liability company), to a co-"employee" while in the course of his or her 
employment or performing duties related to the conduct of your business, or to your other 
"volunteer workers" while performing duties related to the conduct of your business; 

(b) To the spouse, child, parent, brother or sister of that co-"employee" or "volunteer worker" as a 
consequence of Paragraph (1) (a) above; 

(c) For which there is any obligation to share damages with or repay someone else who must pay 
damages because of the injury described in Paragraphs (1) (a) or (b) above; or 

(d) Arising out of his or her providing or failing to provide professional health care services. However, 
if you are not in the business of providing professional health care services or providing 
professional health care personnel to others, or if coverage for providing professional health care 
services is not otherwise excluded by separate endorsement, this provision (Paragraph (d)) does 
not apply. 
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Paragraphs (a) and (b) above do not apply to “bodily injury” or “personal and advertising injury” caused by an 
“employee” who is acting in a supervisory capacity for you. Supervisory capacity as used herein means the 
“employee’s” job responsibilities assigned by you, includes the direct supervision of other “employees” of yours. 
However, none of these “employees” are insureds for “bodily injury” or “personal and advertising injury” arising out 
of their willful conduct, which is defined as the purposeful or willful intent to cause “bodily injury” or “personal and 
advertising injury”, or caused in whole or in part by their intoxication by liquor or controlled substances. 

The coverage provided by provision J. is excess over any other valid and collectable insurance available to your 
“employee”. 

K. NEWLY FORMED OR ADDITIONALLY ACQUIRED ENTITIES 

Paragraph 3. of Section II - Who Is An Insured is replaced by the following: 

3. Any organization you newly acquire or form and over which you maintain ownership or majority interest, 
will qualify as a Named Insured if there is no other similar insurance available to that organization. 
However: 

a. Coverage under this provision is afforded only until the expiration of the policy period in which the 
entity was acquired or formed by you; 

b. Coverage A does not apply to "bodily injury" or "property damage" that occurred before you 
acquired or formed the organization; and 

c. Coverage B does not apply to "personal and advertising injury" arising out of an offense 
committed before you acquired or formed the organization. 

d. Records and descriptions of operations must be maintained by the first Named Insured. 

No person or organization is an insured with respect to the conduct of any current or past partnership, joint venture 
or limited liability company that is not shown as a Named Insured in the Declarations or qualifies as an insured 
under this provision. 

L. FAILURE TO DISCLOSE HAZARDS AND PRIOR OCCURRENCES 

Under Section IV - Commercial General Liability Conditions, the following is added to Condition 6. 
Representations: 

Your failure to disclose all hazards or prior “occurrences” existing as of the inception date of the policy 
shall not prejudice the coverage afforded by this policy provided such failure to disclose all hazards or 
prior “occurrences” is not intentional. 

M. KNOWLEDGE OF OCCURRENCE, OFFENSE, CLAIM OR SUIT 

Under Section IV - Commercial General Liability Conditions, the following is added to Condition 2. Duties In 
The Event of Occurrence, Offense, Claim Or Suit: 

Knowledge of an “occurrence”, offense, claim or “suit” by an agent, servant or “employee” of any insured 
shall not in itself constitute knowledge of the insured unless an insured listed under Paragraph 1. of 
Section II - Who Is An Insured or a person who has been designated by them to receive reports of 
“occurrences”, offenses, claims or “suits” shall have received such notice from the agent, servant or 
“employee”. 

N. LIBERALIZATION CLAUSE 

If we revise this Commercial General Liability Extension Endorsement to provide more coverage without additional 
premium charge, your policy will automatically provide the coverage as of the day the revision is effective in your 
state. 

O. BODILY INJURY REDEFINED 

Under Section V - Definitions, Definition 3. is replaced by the following: 

3. “Bodily Injury” means physical injury, sickness or disease sustained by a person. This includes mental 
anguish, mental injury, shock, fright or death that results from such physical injury, sickness or disease. 
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p. 


EXTENDED PROPERTY DAMAGE 


Exclusion a. of COVERAGE A. BODILY INJURY AND PROPERTY DAMAGE LIABILITY is replaced by the 
following: 


a. Expected Or Intended Injury 


"Bodily injury" or "property damage" expected or intended from the standpoint of the insured. This 
exclusion does not apply to "bodily injury" or “property damage” resulting from the use of 
reasonable force to protect persons or property. 

Q. WAIVER OF TRANSFER OF RIGHTS OF RECOVERY AGAINST OTHERS TO US - WHEN REQUIRED IN A 
CONTRACT OR AGREEMENT WITH YOU 

Under Section IV - Commercial General Liability Conditions, the following is added to Condition 8. Transfer 
Of Rights Of Recovery Against Others To Us: 

We waive any right of recovery we may have against a person or organization because of payments we make for 
injury or damage arising out of your ongoing operations or "your work" done under a contract with that person or 
organization and included in the "products-completed operations hazard" provided: 

1. You and that person or organization have agreed in writing in a contract or agreement that you waive such 
rights against that person or organization; and 

2. The injury or damage occurs subsequent to the execution of the written contract or written agreement. 


CG 88 10 0413 


©2013 Liberty Mutual Insurance 

Includes copyrighted material of Insurance Services Office, Inc., with its permission. 


Page 8 of 8 



BOARD OF PUBLIC WORKS 
MEMBERS 

KEVIN JAMES 

PRESIDENT 

HEATHER MARIE REPENNING 

VICE PRESIDENT 

MICHAEL R. DAVIS 

PRESIDENT PRO TEMPORE 

JOEL F. JACINTO 

COMMISSIONER 

LUZ M. RIVAS 

COMMISSIONER 

FERNANDO CAMPOS 

EXECUTIVE OFFICER 


City of Los Angeles 



CALIFORNIA 


ERIC GARCETTI 

MAYOR 


DEPARTMENT OF 
PUBLIC WORKS 

BUREAU OF 
ENGINEERING 


GARY LEE MOORE, PE, ENV SP 
CITY ENGINEER 

1149 S. BROADWAY, SUITE 700 
LOS ANGELES, CA 90015-2213 


http://eng.lacity.org 


June 6, 2017 


Hamisho, Inc 
414 Crocker St. 

Los Angeles, CA 90013 


Attn: Miguel Nelson 

417 SOUTH TOWNE AVENUE - REVOCABLE PERMIT REQUIREMENTS - APPLICATION 
REFERENCE NO. 2017000125 

THIS IS NOT A PERMIT 


The conditions outlined below must be satisfied before a Revocable Permit can be issued for 
the placement of the following items encroaching up to nine (9) feet in the public right-of-way 
Along Towne Ave. 


• New proposed landscaping behind sidewalk at the property line. 


CONDITIONS 


1. The property owner(s) shall provide liability and property damage insurance satisfactory to the 
City Attorney. The City Risk Manager recommends coverage in the amount of at least 
$1,000,000. Evidence of insurance must be uploaded annually by your insurance broker to 
http://track4la.lacitv.org 

2. The plans for the landscape must be reviewed and approved by the Bureau of Street Services, 
Engineering Division, 1149 S. Broadway, 4 th Floor. 

3. The design within the public right of way shall comply with appropriate permit procedures 
including any necessary special inspection. Provisions for improvements satisfactory to the City 
Engineer such as drainage, erosion control, or any other necessary requirements shall be a part 
of the permit. An “A”-Permit must be obtained from the Bureau of Engineering, Central District, 
201 N. Figueroa Street, 3 rd Floor, counter 22 after conditions 1-2 have been completed. 


4 . 


The property owner(s) shall sign and notarize a Waiver of Damages agreement, obtain a Los 
Angeles County Recorder conformed copy or certified copy and submit the recorded copy to the 
Bureau of Engineering, Central District, 201 N. Figueroa Street, 3 rd Floor, Counter 20. With the 
recordation of this waiver, the property owner(s) agrees to remove all the encroachments and 
restore the public right-of-way satisfactory to the City Engineer when requested, or if the permit 


AN EQUAL EMPLOYMENT OPPORTUNITY EMPLOYER 


Recyclable and made From recycled waste. 
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is revoked. Please contact this office for the waiver form after Condition Nos. 1-2 have been 
completed. 

Construction must be accepted by the Bureau of Contract Administration Inspector prior to 
issuance of the revocable permit. Provide a copy of the proof of acceptance from Bureau of 
Contract Administration to BOE, Central District, Revocable Permit, Counter 20 or notify the 
Revocable Permit counter personnel. 

The Revocable permit will be issued when all the above condition are satisfied. If the applicant 
does not satisfy all the listed conditions within 180 days from the date of this correspondence, 
the application will expire and the process terminated. Once expired, a new Revocable Permit 
application and fees will be required to re-initiate the process. 


If you have any questions pertaining to this letter, please do not hesitate to contact Jacob Bigler, 
at (213) 482-7055 or via e-mail at Jacob.Biqler@lacitv.org 


Sincerely, 



District Engineer 
Central District 


SB/WT/SD/JB:jb 

Towne.Ave.440-446.S.rpr 

Enclosure 

CC: miguel@marvimon.com 



REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Submittal of: Review and approval of proposed landscape behind sidewalk at property line 


Applicant Miguel Nelson 


5419 Hollywood Bid #C201 


Los Angeles, CA 90027 


Address: 



Name: Robe 


Bureau of Street Services, Engineering 
Division 


Location: 1149 S. Broadway, 4th Floor 


Bureau/Group: 


Contact: miguel@marvimon.com 


Phone: 310-922-6609 


Date Submitted: 


Phone: 


Fax: 


Mail Stop: 


213-847-0881 


213-847-0975 


550 


PLEASE REVIEW AND RETURN TO: 


Name: Shay Doong 


Bureau: Bureau of Engineering - Central Dist. 


Location: 201 N. Figueroa St, 3rd Floor 


wvu 


Email: 


Date Received: 


Phone 


Fax 


Mail Stop: 


Reviewer's Name: 





Recommendation: Comments: 


R-Permit Ref. No: 

Address: 

2017000024 

603-605 E. 4th St 

2017000025 

405 S. Towne Ave 

2017000097 

500 E. 4th St 

2017000100 

440 S. Towne Ave 

2017000125 

417 S. Towne Ave 

2017000126 

446 S. Towne Ave 

2017000193 

618-624 E. 4th St 

2017000223 

462-472 E. 4th St 

2017000240 

412-426 S. Crocker 

2017000241 

411S. Stanford 

2017000242 

424-426 S. Towne 

2017000243 

429-443 S. Towne 

2017000244 

463-471 E. 4th St 

2017000245 

501-505 E. 4th St 

2017000246 

408 S. Stanford 

2017000247 

417-429 S. Stanford 

2017000250 

420-426 S. San Pedro 

2017000251 

410-420 S. Towne 


213-482-7062 


213-482-7007 


503 

























































































REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Additional Comments: 



Jacob Bigler <jacob.bigler@lacity.org> 



Re: r permit status 


miguel nelson <miguel@marvimon.com> Mon, Apr 3, 2017 at 5:56 PM 

To: Shawyue Shay Doong <shawyue.doong@lacity.org>, Jacob Bigler <jacob.bigler@lacity.org> 

hello shay, so do i need to come in and apply again or can you use my original application? 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Fri, Mar 31, 2017 at 2:51 PM, <mglnlsn@gmail.com> wrote: 
shay, i already applied 2 months ago. do you want me to come in and apply again? 

mnj 

On Mar 31, 2017, at 12:49 PM, Shawyue Shay Doong <shawyue.doong@lacity.org> wrote: 

Thanks Ari! 

Miguel, please proceed with applying for an R-permit at the counter. 

Regards, 

Shay 

Shawyue "Shay" Doong, P.E. 

Central District | Civil Engineer | Permit Services Manager 
Bureau of Engineering | Department of Public Works 
201 N Figueroa St 3rd Floor, Los Angeles, CA 90012 
tel: 213.482.7062 | fax: 213.482.7007 | email: shawyue.doong@lacity.org 

On Wed, Mar 29, 2017 at 2:29 PM, Ari Simon <ari. simon@lacity.org> wrote: 

Hi Shay, 

Wanted to let you know that at this time, Council District 14 is in support of moving forward with an application for R- 
permits to do beautification work around the area of 4th / Towne as requested by Miguel Nelson. 

As the project moves forward, we ask that BOE adhere to the requests made by BSS, asking that a full plan of what 
exactly will be planted where is included, that any areas of planting are contained by concrete, and that plans comply 
with BOE's determination of a clear and generally straight path of pedestrian travel. 

Let me know if you have any further questions. 

Warmly, 

Ari 

On Tue, Mar 28, 2017 at 5:09 PM miguel nelson <miguel@marvimon.com> wrote: 
thanks ari. sorry to be so pesky, but it's already been over 6 weeks since i first contacted you. we are already finished 
with half of our buildings and ready to start landscaping, please let us know tomorrow if at all possible. 

Miguel Nelson 
Marvimon Productions 

310 922 6609 


Flora Chang ■ Millwick ■ SmogShoppe 







On Tue, Mar 28, 2017 at 3:31 PM, Ari Simon <ari.simon@lacity.org> wrote: 

Hi Miguel, 

Apologies - we were closed yesterday and last week was extremely busy, especially with Neighborhood Council 
stuff. I'll get back to you this week. 

Thanks, 

Ari 

On Tue, Mar 28, 2017 at 3:15 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello shay, have you heard from CD14. i've been having trouble getting through to ari over the past 7 days, nate, 
ari out on vacation? 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


Ari Simon 

Downtown Area Director 

Office of Councilmember Jose Huizar 
City of Los Angeles | Council District 14 

City Hall 

200 N. Spring St | Room 465 

Los Angeles, CA 90012 

(213) 473-7014 office | (213) 847-0680 fax 

ari.simon@lacity.org 


Ari Simon 

Downtown Area Director 

Office of Councilmember Jose Huizar 
City of Los Angeles | Council District 14 

City Hall 

200 N. Spring St | Room 465 

Los Angeles, CA 90012 

(213) 473-7014 office | (213) 847-0680 fax 

ari.simon@lacity.org 







Jacob Bigler <jacob.bigler@lacity.org> 



Fwd: Cultural Affairs Approval 

1 message 


miguel nelson <miguel@marvimon.com> Tue, Jun 6, 2017 at 12:48 PM 

To: Jacob Bigler <jacob.bigler@lacity.org> 

cultural affairs support letter below... 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


-Forwarded message- 

From: Haroot Avanesian <haroot.avanesian@lacity.org> 

Date: Tue, Feb 21, 2017 at 1:49 PM 

Subject: Re: Cultural Affairs Approval 

To: miguel nelson <miguel@marvimon.com> 


Hello Miguel, 

I have no problem approving your scheme on behalf of the Cultural Affairs. 

Best, 

Flaroot 

On Tue, Feb 21, 2017 at 11:58 AM, miguel nelson <miguel@marvimon.com> wrote: 
nice talking with you. here are the photos and drawings we submitted to BOE. please let us know if you have any concerns. 

best, 

m 


Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Tue, Feb 21, 2017 at 11:12 AM, Haroot Avanesian <haroot.avanesian@lacity.org> wrote: 
Hi Miguel, 

Please send project visuals. 

Thanks, 


Haroot 








Jacob Bigler <jacob.bigler@lacity.org> 



Fwd: R permit sidewalk landscaping via shay doong 


miguel nelson <miguel@marvimon.com> Tue, Jun 6, 2017 at 12:49 PM 

To: Jacob Bigler <jacob.bigler@lacity.org> 

LA DOT support letter below... 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


-Forwarded message- 

From: Wes Pringle <wes.pringle@lacity.org> 

Date: Thu, Feb 16, 2017 at 4:53 PM 

Subject: Re: R permit sidewalk landscaping via shay doong 

To: Shawyue Shay Doong <shawyue.doong@lacity.org> 

Cc: James Kho <james.kho@lacity.org>, miguel nelson <miguel@marvimon.com> 


Shay, 

DOT has reviewed the proposed improvements along 4th Street and Towne Avenue and does not see any areas of concern 
that would prevent the revocable permit being granted. 

Wes 

On Thu, Feb 16, 2017 at 2:00 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello wes, good talking to you. please review the attached and let shay and i know if you have any issues... please note 
that our path of travel is level and non-meandering for at least 48" wide along each of our proposed landscaped areas. 

best, 

miguel 


Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


Wes Pringle. P.E. 

Transportation Engineer 
Metro Development Review 

100 S. Main Street, 9th Floor 

Los Angeles, CA 90012 

Cell Phone:213-718-0713 







Los Angeles Department of Transportation 
213.972.8482 1# 0 f Q 

LfOOT 


***************************/' 


^************************************ 


^Confidentiality Notice* 

This electronic message transmission contains information from the Los Angeles Department of Transportation, which may be 
confidential. If 

you are not the intended recipient, be aware that any disclosure, copying, distribution or use of the content of this information is 
prohibited. If 

you have received this communication in error, please notify us immediately by e-mail and delete the original message and any 


attachment 

without reading or saving in any manner. 


Jacob Bigler <jacob.bigler@lacity.org> 



Re: james kho and shawyue shay doong asked me to contact you 

2 messages 


miguel nelson <miguel@marvimon.com> Wed, Jun 7, 2017 at 6:32 PM 

To: ralph.avila@lacity.org, Shawyue Shay Doong <shawyue.doong@lacity.org>, James Kho <james.kho@lacity.org>, Jacob 
Bigler <jacob.bigler@lacity.org> 

hello ralph, can you please re-send your approval to shay? 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


On Tue, Feb 21, 2017 at 8:33 AM, miguel nelson <miguel@marvimon.com> wrote: 
great speaking with you ralph. please let shay doong (copied here) know that you have little or no concern regarding our 
plan to landscape portions of our sidewalks in our industrial neighborhood between 4th and 5th street between central and 
cracker ave. 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Wed, Feb 15, 2017 at 4:14 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello ralph. my neighbors and i are applying for an R permit to landscape portions of our sidewalk in the industrial district 
just south of little tokyo. james and shawyue in BOE would like to grant our permit, but want your blessing first, 
apparently landscaping in industrial neighborhoods is rarely requested, anyways, could you please call me to discuss? 
attached are two of the properties we are discussing... the idea is that landscaping will provide catharsis, beauty, storm 
water mitigation and deter graffiti, sadly, our neighborhood looks a bit abandoned at the moment, we'd like to breathe 
some life into it with plants, we love plants. 

best, 

miguel 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


Ralph Avila <ralph.avila@lacity.org> Thu, Jun 8, 2017 at 8:54 AM 

To: miguel nelson <miguel@marvimon.com> 

Cc: Shawyue Shay Doong <shawyue.doong@lacity.org>, James Kho <james.kho@lacity.org>, Jacob Bigler 
<jacob.bigler@lacity.org> 







Sahy, 


There is no POD designation within this area, therefore, there are no restrictions for allowing landscaping along the city 
parkway. 

[Quoted text hidden] 

Ralph Avila, 

Senior City Planner 

Valley - Development Services Center 

Department of City Planning 

6262 Van Nuys Blvd., 2nd Floor 

Los Angeles, CA 91401 

818.374.9915 (F)81 8.374.5070 


Jacob Bigler <jacob.bigler@lacity.org> 



Fwd: shay doong and james kho asked me to contact you 

1 message 


miguel nelson <miguel@marvimon.com> Tue, Jun 6, 2017 at 12:50 PM 

To: Jacob Bigler <jacob.bigler@lacity.org> 

robert gutierrez letter below (urban forestry BSS) 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


-Forwarded message- 

From: Robert Gutierrez <robert.gutierrez@lacity.org> 

Date: Fri, Feb 17, 2017 at 9:41 AM 

Subject: Fwd: shay doong and james kho asked me to contact you 

To: Shay Doong <shawyue.doong@lacity.org>, James Kho <james.kho@lacity.org> 

Cc: miguel nelson <mglnlsn@gmail.com> 


Hi again Shay, James, 

Per email string below, be advised that should you (BOE) agree to the applicants proposed layout, I (BSS) will review the 
plans as any other set, and adjust our comments as we do for any site specific conditions. 

Have a good weekend. 


-Forwarded message- 

From: <mglnlsn@gmail.com> 

Date: Thu, Feb 16, 2017 at 5:44 PM 

Subject: Re: shay doong and james kho asked me to contact you 
To: Robert Gutierrez <robert.gutierrez@lacity.org> 

Cc: miguel nelson <miguel@marvimon.com> 


thanks robert, will u please let shay know? i he needs a solid green light from u 



On Feb 16, 2017, at 4:39 PM, Robert Gutierrez <robert.gutierrez@lacity.org> wrote: 

Hi Miguel, 

Yes, I'm open to remove the plant height restriction on your project because the planting will be next to the building and will 
not create a screen in front of the sidewalk. We can look at trees if you have a wide enough area (but for security reasons you 
may not want to plant them as people may be able to climb them and possibly access you structure). In the end, we can 
work out the planting with you. The more critical component will be to have BOE approve your proposed layout, because it's 
non-standard. If BOE is willing to approve the layout, I'll work with you on the planting to get something that works for you 
and wont be a liability for the City. 

On Thu, Feb 16, 2017 at 11:48 AM, miguel nelson <miguel@marvimon.com> wrote: 
thanks robert. i'm taking your thoughts from last month into consideration, our plant list does include trees and bamboo that 
can grow much taller than 36". these would be planted in areas that are 5 to 7 feet wide running 15 to 100 feet along 
buildings, please call me to discuss, i want to be sure i understand you correctly as we plan ahead, our goal is dense lush 
understory with tall magnificent over story, the reason we prefer to landscape along buildings is because it frees up our 









curbside commercial/passenger loading, it also allows us to curate a convincing looking landscape versus a tree studded 
sidewalk look, another issue with curbside landscaping is that they tend to get trampled and trashed by 
commercial/passenger loading and street cleaning. 

we are avoiding a meandering path, the sections that may appear to be meandering are outside of straight 4ft path of travel, 
i will add the 4ft path of travel guide to our drawings for you to review, we too do not want that to meander, (please see 
quick sketch showing example yellow 4ft path of travel, see, it doesn't actually meander) 

please also know that many of the buildings in our area have very few doors or window, they are massive tilt up concrete 
structures and landsaping directly in front of them tall helps to visually break up their mass and deter graffiti. 

and yes, wherever there is an abandoned driveway we will keep 4 feet back from any cross slope greater than 1:48 per 
ADA code, right? 

anyways, thank you for your support, please let BOE know if any of what i've stated above increases your support for our 
plan. 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Thu, Feb 16, 2017 at 9:52 AM, Robert Gutierrez <robert.gutierrez@lacity.org> wrote: 

All, 

A few things to be addressed. 

1. We always want landscaping in the parkway, regardless of street classification (including industrial zoned areas). If 
you look at all the sections in Planning Department's recent documents you will always see a green section next to the 
sidewalk. 

2. BSS will not oppose the proposal but does not support it either for the the following reasons: 

a) The proposed plan is not standard in that the landscaping is next to the building not next to the curb; BSS does not 
like this layout as it prevents trees from being planted, and trees provide a much greater, longer lasting benefit to the city 
and the environment than shrubs. 

b) The Pedestrian Access Route (PAR) is not a straight path of travel and there are more conflicts between 
pedestrians and utilities and street elements which can be difficult to navigate by the physically impaired (imagine being 
blind and trying to navigate the sidewalk). 

3. It's very hard to evaluate the plans as both sites are labeled as 4th and Towne, yet they are very different. Also, the 
proposed landscaping will prevent the use of shown driveways. Keep in mind that you will need a 4'-0" clear path of 
travel after the driveway; It's hard to tell if the sites can accommodate the planting and a compliant PAR. 

In short, if BOE can review and approve the project's ADA compliance, and are willing to approve a non-standard layout, 
then BSS is willing to review and approve the proposed landscape plans. 

As far as plant material goes, we have 4 basic requirements: 1) Plants shall not be thorny or spiny, 2) plants shall not be 
poisonous, 3) plants shall not be invasive, and 4) plants shall not be taller then 36" in height at maturity. 

On Wed, Feb 15, 2017 at 4:27 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello robert. good talking to you. please reach out to BOE supervisors shay and james (copied above) regarding our 
proposed R permit application for sidewalk landscaping in our industrial neighborhood, attached are the drawings and 
photos we have submitted along with our plant list. 

please copy me and keep me in the loop. 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 





Flora Chang ■ Millwick ■ SmogShoppe 


Robert Gutierrez, Landscape Architect II 
(213) 847-0881 


Robert Gutierrez, Landscape Architect II 
(213) 847-0881 


Robert Gutierrez, Landscape Architect II 
(213) 847-0881 




Recording Requested by and 
Recorded Document to be Forwarded 
to: 

City of Los Angeles 
Bureau of Engineering 
Central Records Section 
1149 S. Broadway 
Basement Level, B-10 
Los Angeles, CA 90015-2213 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


WHEREAS, Hamasho, Inc. 

414 Crocker St _ 

Los Angeles, CA 90013 _ 

is the owner of real property, located at 
417 S. Towne Ave. 


in the City of Los Angeles, County of Los Angeles, State of California, described as 
Lots 22-24 in Block 9 of the Wolfskill Orchard Tract 


in the official records of the County of Los Angeles in Book 30 ,Pages 9 of Miss. Records 

which land is bounded by or subject to an easement or right of way owned by the City of Los Angeles; and 
WHEREAS, said lessee has applied to the City of Los Angeles, hereinafter referred to as the City, for permission 
to install, construct, maintain, and/or use as temporary improvements 

New proposed landscaping behind sidewalk at the property line with approved BSS landscaping _ 


NOW THEREFORE, in consideration of the City granting revocable permission to the applicant to 
install, construct, maintain and/or use the said improvement in the right of way or easement, the undersigned 
lessee, and for lessee's heirs, successors in interest and assignees, does hereby agree as follows: 

1) To indemnify and hold harmless the City, its officers, agents and employees, from and against all cost, 
liability, loss, damage or expenditure of whatsoever kind and nature sustained or incurred by the public or other 
person and from and against all damage, loss, or expense of whatsoever kind and nature sustained or incurred by 
the City by reason of this grant of revocable permission in, on, through and/or over said easement or right of way 
of the City. Permittee hereby further agrees to assume, at its own expense, the defense of any of the aforesaid 
losses, damages or claims or of any action or actions based thereon. Permittee further agrees to acquire and 
thereafter to perpetually and permanently maintain public liability and property damage insurance in the policy 
limits established by the grant of revocable permission, with the policy of insurance naming City of Los Angeles 
as an additional insured. 


Eng. 3.685 (Rev. 01-15) 


417 S. Towne Ave. 
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Continuation Sheet For: 

WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


2) To waive any right to make or prosecute any claims or demands against the City, or any of its 
Boards, Departments, Officers, Employees, or Agents for any damage that may occur to said improvement, 
or any adjacent properties, or relate to permissive use granted, by virtue of the use, construction, 
maintenance or other act with said easement or right of way by or under authority of said City, or for any 
damage due to substances or activities emanating from within or without such City facilities. 

3) To remove all said improvements, and restore the affected Right of Way or Easement, without 
expense to the City at the request of the Board of Public Works of said City, or its Officers, Employees, or 
Agents by virtue of revocation of the permit. 

4) To maintain the improvement at all times to the satisfaction of the City or to reimburse the City for 
expenditures for maintaining the improvements should the undersigned fail to do so. 

5) To grant to the City, its Agents, Representatives, Officers and Employees the right of ingress and 
egress over the above described improvement to any or all portions of said street, easement or right of way 
including the portions covered by buildings, furnishings, or equipment, for the purpose of construction, 
maintenance, repair, reconstruction or removal, or other lawful acts in or to said easement of right of way. 

6) This permission is not in lieu of and in no way relieves the property lessee, and lessee's heirs, 
successors in interest or assigns from contributing to or assessments for city improvements at, in, on or about 
said Right of Way or Easement. 

7) This agreement shall remain in full force and effect until released by the Board of Public Works 
Commissioners of the City of Los Angeles. 

This waiver shall be and constitute a covenant running with the land and be binding upon the heirs, 
executors, administrators, successors in interest, assignees as their interest may appear, and may be recorded 
by either said lessees of the City of Los Angeles. 

IN WITNESS WHEREOF, the lessee has caused these presents to be executed this 
_ day of_, 20_ 


NAME 




Print or Type 

Signature 

NAME 

NAME 

Print or Type 

Signature 


Print or Type 

Signature 


Eng. 3.685 (Rev. 01-15) 


417 S. Towne Ave. 
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WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validitv of that document. 


STATE OF CALIFORNIA 
COUNTY OF LOS ANGELES} ss. 

On this_day of,_20_, before me, 

a Notary Public in and for said County and State, personally appeared 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are subscribed 
to the within instrument and acknowledged to me that he/she/they executed the same in his/her/their 
authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity 
upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


Signature of Notary Public 

Accepted by the City Engineer of the City of Los 

Angeles on_, 20_. 

BY 


(Division and District Office) 


(Notary Seal) 

Plan No. _ 

Y-Map No. 126A213-A 

Drainage Map. No. 516 _ 

District Map No. 127-5A213 

Plans Submitted Yes_No 

Waiver Number W - _ 


Eng. 3.685 (Rev. 01-15) 
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REC0R0E0 AT THE REQUEST OF 
CHICAGO TITLE COMPANY 

02 3173561 

RECORDING REQUESTED BY 


AND WHEN RECORDED MAIL TO: 

Mr. and Mrs. Ahdoot 
1495 CARLA RIDGE 
BEVERLY HILLS, CA. 90210 

MAIL TAX STATEMENTS TO 
SAME AS ABOVE 

a/lt£Dn? -X\t( __ 

(SPACE ABOVE THIS LINE IS FOR RECORDER'S USE) 

APN: 5147-010-003,5147-010-030,5147-010-005, 5147-010-006, 

5147-010-007, 5147-010-008,5147-010-027 

GRANT DEED 

THE UNDERSIGNED GRANTOR($) DECLARER): 

DOCUMENTARY TRANSFER TAX: IS NOT OF PUBLIC RECORD 

( ) UNINCORPORATED AREA : ( X ) CITY OF LOS ANGELES, AND 

FOR A VALUABLE CONSIDERATION, RECEIPT OF WHICH IS HEREBY ACKNOWLEDGED, 

TENGU COMPANY, INC., A CALIFORNIA CORPORATION 

HEREBY GRANT(S) TO: 

ROOHOLLAH AHDOOT AND AFSANEH AHDOOT, HUSBAND AND WIFE AS JOINT 
TENANTS 

THE FOLLOWING DESCRIBED REAL PROPERTY IN THE CHY OF LOS ANGELES, COUNTY 
OF LOS ANGELES, STATE OF CALIFORNIA: AS PER EXHIBITS ATTACHED HERETO AND 
MA PE 4 EART HEfiEQ F , 


DATE: DECEMBER 17,2002 


SEE PAGE TWO FOR SIGNATURES) 



mi im 


1 CHICAGO j 




PAGE TWO - SIGNATURE PAGE OF GRANT DEED 


TENGU COMPANY, INC., 

A CALIFORNIA CORPORATION: 



STATE OF CALIFORNIA 


COUNTY OF 


rift 


) 

)SS 


ON /2r< r*%*M*. aaaa- BEFORE ME, . A NOTARY PUBLIC 

IN AND FQRJSAJD STATE. PE RSONAL LY APPEARED_ 

_ ZzldAtlMLi* _-> 

PERSONALLY KNOWN TO ME OR PROVED TO ME ON THE BASIS OF SATISFACTORY 
EVIDENCE TO BE THE PERSON(S) \?fiOSE NAME® IS//4S SUBSCRIBED TO THE WITHIN 
INSTRUMENT AND ACKNOWLEDGES TO ME THAT HE/ SHBfTME Y EXECUTED THE SAME IN 
ms/lllil 1 1 nmil: AUTHORIZED CAPACITY({ES), AND THAT BY HIS/IIHP/NFIMR 
SIGNATURE® ON THE INSTRUMENT THE PERSON®, OR THE ENTITY UPON BEHALF Of 
WHICH THE PERSON® ACTED, EXECUTED THE INSTRUMENT. 



02 3173561 
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EXHIBIT 'A' 


(LEGAL DESCRIPTION) 


PARCEL 1: 

LOTS 9,10,11,12,13,14,40,41 AND42 IN BLOCK 10OF THE WOLFSKILLORCHARD TRACT, 
IN THE CITY OF LOS ANGELES, COUNTY OF LOS ANGELES, STATE OF CALIFORNIA, AS 
PER MAP RECORDED IN BOOK 30, PAGE 9. OF MISCELLANEOUS RECORDS. IN THE OFFICE 
OF THE COUNTY RECORDER OF SAID COUNTY. 

PARCEL 2: 

LOT 5, BLOCK 10OF WOLFSKILL ORCHARD TRACT, IN THE CITY OF LOS ANGELES, 
COUNTY OF LOS ANGELES, STATE OF CALIFORNIA, AS PER MAP RECORDED IN BOOK 30, 
PAGE 9 OF MISCELLANEOUS RECORDS, IN THE OFFICE OF THE COUNTY RECORDER OF 
SAID COUNTY. 

PARCEL 3: 

LOTS 6,7 AND 8 IN BLOCK 10 OF WOLFSKILL ORCHARD TRACT, IN THE CITY OF LOS 
ANGELES, COUNTY OF LOS ANGELES. STATE OF CALIFORNIA, AS PER MAP RECORDED IN 
BOOK 30, PAGE 9 OF MISCELLANEOUS RECORDS, IN THE OFFICE OF THE COUNTY 
RECOkDER OF SAID COUNTY. 


#2 3173561 
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STATEMENT OF TAX DUE AND REQUEST THAT TAX DECLARATION NOT BE 
MADE A PART OF THE PERMANENT RECORD IN THE OFFICE OF THE COUNTY 
RECORDER 

TO: REGISTRAR - RECORDER 
COUNTY OF LOS ANGELES 


REQUEST IS HEREBY MADE IN ACCORDANCE WITH THE PROVISIONS OF THE 
DOCUMENTARY TRANSFER TAX ACT THAT THE AMOUNT OF TAX DUE NOT BE 
SHOWN ON THE ORIGINAL DOCUMENT WHICH NAMES: 

TENGU COMPANY, INC., A CALIFORNIA CORPORATION 
(NAME OF ONE GRANTOR OR LESSOR) 


AND 

ROOHOLLAH AHDOOT AND AFSANEH AHDOOT, 
HUSBAND AND WIFE AS JOINT TENANTS 
(NAME OF ONE GRANTEE OR LESSEE) 

CITY OF LOS ANGELES, COUNTY OF LOS ANGELES 
(SHOW NAME, CITY OR UNINCORPORATED) 


THE AMOUNT OF TAX DUE ON THE ACCOMPANYING DOCUMENT IS 

$1,925.00 COUNTY 
$7,875.00 CITY 

J COMPUTED ON FULL VALUE OF PROPERTY CONVEYED; 

_ COMPUTED ON FULL VALUE LESS LIENS AND ENCUMBRANCES 

REMAINING AT TIME OF SALE. 



(FIRM NAME) 

COMMERCE BSCROW COMPANY 


NOTE: AFTER THE PERMANENT RECORD IS MADB, THIS FORM WILL BE 

AFFIXED TO THE CONVEYING DOCUMENT AND RETURNED WITH IT. 


3173561 
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EXHIBIT “A” 


5147-010-003 

5147-010-030 

5147-010-005 

5147-010-006 

5147-010-007 

5147-010-008 

5147-010-027 


02 3173561 






This page is part of your document - DO NOT DISCARD 


05 0772384 


■ Ri ^SS^CORD^ 
L0 SA ^ S rnT NTY 

8:41 AM APR 04 2005 


title(S) : deed 





FEE $33 

LL 

A.F.N.F. 94 

_3_ 


D.T.T 



CODE 

20 


CODE 

19 

CODE 

9 


SURVEY MONUMENT FEE $10. CODE 93 



Assessor’s Identification Number (AIN) 

To be completed by Examiner OR Title Company in black ink. Number of AIN’s Shown 


6 14 1 


O I 0-030 


O O 1 


THIS FORM NOT TO BE DUPLICATED 


NOTIFICATION SENT# 









please complete this information 

' V 

RECC FUDlNfi.aE.au EST=d by: 


Michael Harris, Esq. 


ROGERS & HARRIS 

05 0772384 

AND WHEN RECORDED MAIL TO: 


Michael Harris, Esq. 


ROGERS & HARRIS 


<3200 Sunset Blvd., • Suite 404 

Los Anaeles, CA 90069-3506 


-—-—-— ■ •-~ 

THIS SPACE FOR RECORDER’S USE ONL v 


G.R ANT DEED 

Title Document 



THtS PAGE ADDED TO PROVIDE ADEQUATE SPACE FOR RECORDING INFCRMATON 

(S3J0 Additicrrai Recsrcing Fee Applies) 




' t.... RECORDING REQUESTED BY 

ROGERS & HARRIS 

AND WHEN RECORDED MAIL THIS DEED AND, UNLESS 
OTHERWISE SHOWN BELOW, MAIL TAX STATEMENT TO: 


ROGERS & HARRIS 
92UU SUNSET BL. 


TcSs SUNSET BL. , #404 

LOS ANGELES, CA 9UU6 9 

CITY, STATE & 9 

ZIP CODE 


TIRE ORDER NO- 


ESCROW NO. 


GRANT DEED 


3 


SPACE ABOVE THIS LINE FOR RECORDER'S USE 


DOCUMENTARY TRANSFER TAX $ 0 • 00 
IS computed on full value of property conveyed, or 
□ computed on f upvalue less Zens and 
encum|3c#nCes//main/g-si/time of sale. 


Signature H DecIaranT or Agent"determining Tax 


Firm Name 


FOR VALUABLE CONSIDERATION, receipt of which is acknowledged, I (We), RQQHOLLAH AHDUOT & AFSANKH 

AHDOOT, HUSBAND & WIFE AS JOINT, TENANTS _ Koohollah C & W Af saneh Ahrioo F 

grant to ROOHOLLAH & AFSANEU AHDOOT AS TRUSTEES OR THE/i>UU5 Family Trust 

j " " ' “ _'NAM€ OF GRANTEE!S)> ---** - 

all that real property situated in the City of LQS .ANGELES ___ : _ (or in an unincorporated area of) 

_ LOS ANGELES _County, CALIFORNIA described as follows (insert legal description): 

The followi N ng°<5es£ribed Real Erbpterty AT i.n the city of Los Angeles , County of 
Los Angeles, State of California: As per Exhibit :A" , consisting of 3 parcels, 
attached hereto and made part hereof. 

Also known as: 446 Towne Avenue, Los Angeles, CA 90013 


'This conveyance transfers the Grantorf s interest into their 
Assessor's parcel No. 5147-010-030: 003: 005 ; 006i.; 007 ; 00^; & 027. 

Executed on 2 ^005 , at 


Revocable Living Trusl 
Til911" 


~T 


STATE of CALIFORNIA 


COUNTY OF LOS ANGELES 

On me, 

^ . (Name/title. i .•.\jane doe, notary public-i 

personally appeared Roohollah & Afsaneh AhdOOfc personally known to me 

(or proved to me on the basis of satisfactory evidence) to be the person(s) whose name(s) is/are subscribed 
to the within instrument and acknowledged to me that he/she/they executed the same in his/her/their 
authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity 
upon behalf of which the person(s) acted, ex^uted the instrument. 

WITNESSjny hand and official seal 

J MICHAEL HARRIS 

5. Notary Public-California 

2 Los Angeles County 
Commission #1522166 
1 My Comm. Expires Nov.24,2008 



RIGHT THUMBPRINT (Optional) 









MAIL TAX Mr./ & Mrs. Roohollah Ahdoot 

STATEMENTS TO: 14^5 Carla Ridge, Beverlv Hills. CA 90210 

uso ~ th ‘ s f . orm ' in all blanks, and make whatever changes are appropriate and necessary to your canicular 
transaction. Consult a lawyer if you doubt the form's fitness for your purpose and use. Wolcotts makes no 
representation or warranty, express or implied, with respect to the merchantability or fitness of this form for an intended 
us6 or purpose. 


CAPACITY CLAIMED BY SJGNER(S) 
5fNDIVIDUAL(S) 

□ CORPORATE_ 

OFFICER(S)_ 

(TITLES) • 

□ PARTNER(S) □ LIMITED 

□ GENERAL 
□ATTORNEY IN FACT 

□ TRUSTEE(S) 

□GUARDIAN/CONSERVATOR 
□OTHER:_ 

SIGNER IS REPRESENTING: 


WOLCOTTS FORM 778 * Rev. 3-94b (price class 3A) 
GRANT DEED ®1994 WOLCOTTS FORMS. INCi 



7 “ n 67775 39778 1111 9 


(Name of Person(s) of Emityfia*) 

05 0772384 
















EXHIBIT 'A' 


(LEGAL DESCRIPTION) 


PARCEL 1: 

LOTS 9,10,11,12,13,14,40,41 AND 42 IN BLOCK 10 OF THE WOLFSKILL ORCHARD TRACT, 
IN THE CITY OF LOS ANGELES, COUNTY OF LOS ANGELES, STATE OF CALIFORNIA, AS 
PER MAP RECORDED IN BOOK 30, PAGE 9, OF MISCELLANEOUS RECORDS, IN THE OFFICE 
OF THE COUNTY RECORDER OF SAID COUNTY. 

PARCEL 2: 

LOT 5, BLOCK 10 OF WOLFSKILL ORCHARD TRACT, IN THE CITY OF LOS ANGELES, 
COUNTY OF LOS ANGELES, STATE OF CALIFORNIA, AS PER MAP RECORDED IN BOOK 30, 
PAGE 9 OF MISCELLANEOUS RECORDS, IN THE OFFICE OF THE COUNTY RECORDER OF 
SAID COUNTY. 

PARCEL 3: 

LOTS 6,7 AND 8 IN BLOCK 10 OF WOLFSKILL ORCHARD TRACT, IN THE CITY OF LOS 
ANGELES, COUNTY OF LOS ANGELES, STATE OF CALIFORNIA, AS PER MAP RECORDED IN 
BOOK 30, PAGE 9 OF MISCELLANEOUS RECORDS, IN THE OFFICE OF THE COUNTY 
RECORDER OF SAID COUNTY. 


05 0772384 



ACORE? 


THIS CERTIFICATE IS ISSUED 
AMEND, EXTEND OR ALTER 1 
AUTHORIZED REPRESENTAT 

AS A MATTER OF INFORMATION ONLY AND CONFERS NO RIGHTS UPON THE CERTIFICATE HOLDER. 
HE COVERAGE AFFORDED BY THE POLICIES BELOW. THIS CERTIFICATE OF INSURANCE DOES NOT C 
IVE OR PRODUCER, AND THE CERTIFICATE HOLDER. 

HIS CERTIFICATE DOES NOT AFFIRMATIVELY OR NEGATIVELY 
)NSTITUTE A CONTRACT BETWEEN THE ISSUING INSURER(S), 

IMPORTANT: Ifthecertiflcat 
conditions of the policy, cert 

holder is an ADDITIONAL INSURED, the poiicy(ies) must have ADDITIONAL INSURED provisions or fc 
ain policies may require an endorsement. Astatement on this certificate does not confer rights to th| 

»endorsed. If SUBROGATION IS WAIVED, subject to the terms and 
certificate holder in lieu of such endorsement(s). 

PRODUCER 

Ava Ardalan(3002232) 
20000 Ventura Blvd St 

Woodland Hills 

eC 

CA 91364-2635 

CONTACT 

NAME: 


PHONE 

(A/C, NO, EXT): 818-888-82 

! FAX 

21 i (A/C, NO): 818-888-8772 

E-MAIL 

address: aardalan@far 

Tiersagent.com 

INSURER 

5) AFFORDING COVERAGE 

NAIC# 

INSURED 

THE ROOHALLAH & / 

446 TOWNE AVE 

LOS ANGELES 

VFSANEH 

CA 90013 

insurera: Truck Insura 

ice Exchange 

21709 

insurer b: Farmers Insi 

ranee Exchange 

21652 

insurer C: Mid Century 

nsurance Company 

21687 

INSURERD: 



INSURER E: 



INSURER F: 



COVERAGES 

CERTIFICATE NUMBER: 

REVISION NUMBER: 

1 THIS IS TO CERTIFY THAT THI 

POLICIES OF INSURANCE LISTED BELOW HAVE BEEN ISSUEDTO THE INSURED NAME ABOVE FOR THE j 

! OLICY PERIOD INDICATED. NOTWITHSTANDING ANY 


CERTIFICATE OF LIABILITY INSURANCE 


DATE (MM/DD/YYYY) 


REQUIREMENT, TERM OR CONDITION OF ANY CONTRACT OR OTHER DOCUMENT WITH RESPECT TO WHICH THIS CERTIFICATE MAYilBE ISSUED OR MAY PERTAIN, THE INSURANCE AFFORDED BY THE 
POLICIES DESCRIBED HEREIN IS SUBJECT TO!ALL THE TERMS, EXCLUSIONS AND CONDITIONS OF SUCH POLICIES. LIMITS SHOWN MUYHAVE BEEN REDUCED BY PAID CLAIMS. 


INSR 

LTR 


ADDTL 

INSD 


SUBR 

WVD 


POLICY NUMBER 


POLICY EFF 
(MM/DD/YYYY) 


POLICY EXP 
(MM/DD/YYYY) 


LIMITS 


COMMERCIAL GENERAL LIABILITY 


~j 



1 CLAIMS-M 

ADE 

X 


EACH OCCURRENCE 


DAMAGE TO RENTED 
PREMISES (Ea Occurrence) 


GEN'L AGGREGATE 
IX! POLICY 
I OTHER: 


LIMIT APPLIES PER: 
PROJECT j | LOG 


AUTOMOBILE LIABIILi 

ANY AUTO 


ITY 


MED EXP (Any one person) 


094219032 


12/23/2016 


12/23/2017 


PERSONAL &ADV INJURY 


GENERAL AGGREGATE 


PRODUCTS - COMP/OP AGG 


COMBINED SINGLE LIMIT 
(Ea accident) 


BODILY INJURY (Per person) 


OWN ED AUTOS! 
ONLY 

HIRED AUTOS 
ONLY 


X 


SCHEDULED 

AUTOS 

NON-OWNED 
AUTOS ONLY 


094219032 


12/23/2016 


12/23/2017 


BODILY INJURY (Per accident) 


PROPERTY DAMAGE 
(Per accident) 


* 1,000,0001 


100,000 


5,000 


1,000,0001 


2,000,0001 


1 , 000 , 000 ] 


1 , 000,000 


UMBRELLA LIA$ 
EXCESS UAB 


OCCUR 

CLAIMS-MADE 


EACH OCCURRENCE 


AGGREGATE 


DED 


RETENTION 5 


WORKERS COMPEN^ 
AND EMPLOYERS 


ATION 

LIABILITY 


ANY PROPRIETOR/Pf! 
EXECUTIVE OFFICER 
EXCLUDED? (Mandaj 
If yes, describe under] 
OPERATIONS below 


RTNER/ 
MEMBER 
:ory in NH) 
DESCRIPTION OF 


PER 

STATUTE 


N/A 


E.L. EACH ACCIDENT 


E.L. DISEASE - EA EMPLOYEE 


E.L. DISEASE -.POLICY LIMIT 


DESCRIPTION OF QPERATIi 

441 STANFORD AVE, 


IdNS/LOCATIONS/VEHICLES (ACORD 101, Additional Remarks Schedule, may be attached if more spa| e is required) 

L OS ANGELES, CA 90013 


thirty day cancellation m 
ten day notice of cancel 


otice 

illation for non-payment 


CERTIFICATE HOLDER 


CANCELLATION 


Certificate holder and Additional Insured 
City Of Los Angeles 
700 Eiast temple Street 

-LOS ANGELES_CA.9QQ12 


| SHOULD ANY OF THE ABOVE 
I DATE THEREOF, NOTICE WILlll 


DESCRIBED POLICIES BE CANCELLED BEFORE THE EXPIRATION 
JbE DELIVERER ACCORDANCE WITH THE POLICY PROVISIONS. 


I AUTHORIZED REPRESENTATIVE 



ACORD 25 (2016/03) 

31-1769 11-15 


@193. 

The ACORD name and logo are registered marks of AC;< 


8-2015 ACORD CORPORATION. All Rights Reserved 
lORD 














































































REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Submittal of: Review and approval of proposed landscape behind sidewalk at property line 


Applicant Miguel Nelson 


5419 Hollywood Bid #C201 


Los Angeles, CA 90027 


Address: 



Name: Robe 


Bureau of Street Services, Engineering 
Division 


Location: 1149 S. Broadway, 4th Floor 


Bureau/Group: 


Contact: miguel@marvimon.com 


Phone: 310-922-6609 


Date Submitted: 


Phone: 


Fax: 


Mail Stop: 


213-847-0881 


213-847-0975 


550 


PLEASE REVIEW AND RETURN TO: 


Name: Shay Doong 


Bureau: Bureau of Engineering - Central Dist. 


Location: 201 N. Figueroa St, 3rd Floor 


wvu 


Email: 


Date Received: 


Phone 


Fax 


Mail Stop: 


Reviewer's Name: 





Recommendation: Comments: 


R-Permit Ref. No: 

Address: 

2017000024 

603-605 E. 4th St 

2017000025 

405 S. Towne Ave 

2017000097 

500 E. 4th St 

2017000100 

440 S. Towne Ave 

2017000125 

417 S. Towne Ave 

2017000126 

446 S. Towne Ave 

2017000193 

618-624 E. 4th St 

2017000223 

462-472 E. 4th St 

2017000240 

412-426 S. Crocker 

2017000241 

411S. Stanford 

2017000242 

424-426 S. Towne 

2017000243 

429-443 S. Towne 

2017000244 

463-471 E. 4th St 

2017000245 

501-505 E. 4th St 

2017000246 

408 S. Stanford 

2017000247 

417-429 S. Stanford 

2017000250 

420-426 S. San Pedro 

2017000251 

410-420 S. Towne 


213-482-7062 


213-482-7007 


503 

























































































REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Additional Comments: 



REVOCABLE PERMIT 

INTERDEPARTMENTAL ROUTING TRANSMITTAL 

City of Los Angeles * Bureau of Engineering 


Submittal of: 

Review and approval of proposed landscape behind the sidewalk. 

R-Permit Ref No: 

2017000126 

Thomas Guide: 


Project Location: 

446 S. Towne Ave 

Applicant: 

Miguel Nelson 

Contact: 

miaueliaimarvimon.com 

Phone: 

310.922.6609 

Address: 

5419 hollywood blvd #c201 

Fax: 


Los Angeles, CA 90027 



TO: 

Date submitted: 


Name: 

Robert Gutierrez 

Phone: 

213-847-0881 

Bureau/Group: 

Bureau of Street Services, 

Engineering Division 

Fax: 

213-847-0975 

Location: 

1149 S. Broadway, 4th Floor 

Mail Stop: 

550 


PLEASE REVIEW AND RETURN TO: 

Date received: 


Name: 

Shay Doong 

Phone: 

213-482-7062 

Bureau: 

Bureau of Engineering - Central District 

Fax: 

213-482-7007 

Location: 

201 N. Figueroa St, 3 rd Floor 

Mail Stop: 

503 

Email: 

Shawvue.Doona<3>lacitv.ora 




Reviewer’s Name and 

Date Signed 

Recommendation (Check One) 

A 

B 

C 

A A X-kkfD KJ- — 













Comments: ^ SmsEn gy g65 srA ^ $/ill 20(7 


Recommendation: A - Approved 

B - Approved with Conditions (see Comments) 
C - Not Approved (see Comments) 







































































Jacob Bigler <jacob.bigler@lacity.org> 



Re: r permit status 


miguel nelson <miguel@marvimon.com> Mon, Apr 3, 2017 at 5:56 PM 

To: Shawyue Shay Doong <shawyue.doong@lacity.org>, Jacob Bigler <jacob.bigler@lacity.org> 

hello shay, so do i need to come in and apply again or can you use my original application? 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Fri, Mar 31, 2017 at 2:51 PM, <mglnlsn@gmail.com> wrote: 
shay, i already applied 2 months ago. do you want me to come in and apply again? 

mnj 

On Mar 31, 2017, at 12:49 PM, Shawyue Shay Doong <shawyue.doong@lacity.org> wrote: 

Thanks Ari! 

Miguel, please proceed with applying for an R-permit at the counter. 

Regards, 

Shay 

Shawyue "Shay" Doong, P.E. 

Central District | Civil Engineer | Permit Services Manager 
Bureau of Engineering | Department of Public Works 
201 N Figueroa St 3rd Floor, Los Angeles, CA 90012 
tel: 213.482.7062 | fax: 213.482.7007 | email: shawyue.doong@lacity.org 

On Wed, Mar 29, 2017 at 2:29 PM, Ari Simon <ari. simon@lacity.org> wrote: 

Hi Shay, 

Wanted to let you know that at this time, Council District 14 is in support of moving forward with an application for R- 
permits to do beautification work around the area of 4th / Towne as requested by Miguel Nelson. 

As the project moves forward, we ask that BOE adhere to the requests made by BSS, asking that a full plan of what 
exactly will be planted where is included, that any areas of planting are contained by concrete, and that plans comply 
with BOE's determination of a clear and generally straight path of pedestrian travel. 

Let me know if you have any further questions. 

Warmly, 

Ari 

On Tue, Mar 28, 2017 at 5:09 PM miguel nelson <miguel@marvimon.com> wrote: 
thanks ari. sorry to be so pesky, but it's already been over 6 weeks since i first contacted you. we are already finished 
with half of our buildings and ready to start landscaping, please let us know tomorrow if at all possible. 

Miguel Nelson 
Marvimon Productions 

310 922 6609 


Flora Chang ■ Millwick ■ SmogShoppe 







On Tue, Mar 28, 2017 at 3:31 PM, Ari Simon <ari.simon@lacity.org> wrote: 

Hi Miguel, 

Apologies - we were closed yesterday and last week was extremely busy, especially with Neighborhood Council 
stuff. I'll get back to you this week. 

Thanks, 

Ari 

On Tue, Mar 28, 2017 at 3:15 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello shay, have you heard from CD14. i've been having trouble getting through to ari over the past 7 days, nate, 
ari out on vacation? 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


Ari Simon 

Downtown Area Director 

Office of Councilmember Jose Huizar 
City of Los Angeles | Council District 14 

City Hall 

200 N. Spring St | Room 465 

Los Angeles, CA 90012 

(213) 473-7014 office | (213) 847-0680 fax 

ari.simon@lacity.org 


Ari Simon 

Downtown Area Director 

Office of Councilmember Jose Huizar 
City of Los Angeles | Council District 14 

City Hall 

200 N. Spring St | Room 465 

Los Angeles, CA 90012 

(213) 473-7014 office | (213) 847-0680 fax 

ari.simon@lacity.org 







Jacob Bigler <jacob.bigler@lacity.org> 



Fwd: Cultural Affairs Approval 

1 message 


miguel nelson <miguel@marvimon.com> Tue, Jun 6, 2017 at 12:48 PM 

To: Jacob Bigler <jacob.bigler@lacity.org> 

cultural affairs support letter below... 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


-Forwarded message- 

From: Haroot Avanesian <haroot.avanesian@lacity.org> 

Date: Tue, Feb 21, 2017 at 1:49 PM 

Subject: Re: Cultural Affairs Approval 

To: miguel nelson <miguel@marvimon.com> 


Hello Miguel, 

I have no problem approving your scheme on behalf of the Cultural Affairs. 

Best, 

Flaroot 

On Tue, Feb 21, 2017 at 11:58 AM, miguel nelson <miguel@marvimon.com> wrote: 
nice talking with you. here are the photos and drawings we submitted to BOE. please let us know if you have any concerns. 

best, 

m 


Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Tue, Feb 21, 2017 at 11:12 AM, Haroot Avanesian <haroot.avanesian@lacity.org> wrote: 
Hi Miguel, 

Please send project visuals. 

Thanks, 


Haroot 








Jacob Bigler <jacob.bigler@lacity.org> 



Fwd: R permit sidewalk landscaping via shay doong 


miguel nelson <miguel@marvimon.com> Tue, Jun 6, 2017 at 12:49 PM 

To: Jacob Bigler <jacob.bigler@lacity.org> 

LA DOT support letter below... 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


-Forwarded message- 

From: Wes Pringle <wes.pringle@lacity.org> 

Date: Thu, Feb 16, 2017 at 4:53 PM 

Subject: Re: R permit sidewalk landscaping via shay doong 

To: Shawyue Shay Doong <shawyue.doong@lacity.org> 

Cc: James Kho <james.kho@lacity.org>, miguel nelson <miguel@marvimon.com> 


Shay, 

DOT has reviewed the proposed improvements along 4th Street and Towne Avenue and does not see any areas of concern 
that would prevent the revocable permit being granted. 

Wes 

On Thu, Feb 16, 2017 at 2:00 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello wes, good talking to you. please review the attached and let shay and i know if you have any issues... please note 
that our path of travel is level and non-meandering for at least 48" wide along each of our proposed landscaped areas. 

best, 

miguel 


Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


Wes Pringle. P.E. 

Transportation Engineer 
Metro Development Review 

100 S. Main Street, 9th Floor 

Los Angeles, CA 90012 

Cell Phone:213-718-0713 







Los Angeles Department of Transportation 
213.972.8482 1# 0 f Q 

LfOOT 


***************************/' 


^************************************ 


^Confidentiality Notice* 

This electronic message transmission contains information from the Los Angeles Department of Transportation, which may be 
confidential. If 

you are not the intended recipient, be aware that any disclosure, copying, distribution or use of the content of this information is 
prohibited. If 

you have received this communication in error, please notify us immediately by e-mail and delete the original message and any 


attachment 

without reading or saving in any manner. 


Jacob Bigler <jacob.bigler@lacity.org> 



Re: james kho and shawyue shay doong asked me to contact you 

2 messages 


miguel nelson <miguel@marvimon.com> Wed, Jun 7, 2017 at 6:32 PM 

To: ralph.avila@lacity.org, Shawyue Shay Doong <shawyue.doong@lacity.org>, James Kho <james.kho@lacity.org>, Jacob 
Bigler <jacob.bigler@lacity.org> 

hello ralph, can you please re-send your approval to shay? 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


On Tue, Feb 21, 2017 at 8:33 AM, miguel nelson <miguel@marvimon.com> wrote: 
great speaking with you ralph. please let shay doong (copied here) know that you have little or no concern regarding our 
plan to landscape portions of our sidewalks in our industrial neighborhood between 4th and 5th street between central and 
cracker ave. 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Wed, Feb 15, 2017 at 4:14 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello ralph. my neighbors and i are applying for an R permit to landscape portions of our sidewalk in the industrial district 
just south of little tokyo. james and shawyue in BOE would like to grant our permit, but want your blessing first, 
apparently landscaping in industrial neighborhoods is rarely requested, anyways, could you please call me to discuss? 
attached are two of the properties we are discussing... the idea is that landscaping will provide catharsis, beauty, storm 
water mitigation and deter graffiti, sadly, our neighborhood looks a bit abandoned at the moment, we'd like to breathe 
some life into it with plants, we love plants. 

best, 

miguel 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


Ralph Avila <ralph.avila@lacity.org> Thu, Jun 8, 2017 at 8:54 AM 

To: miguel nelson <miguel@marvimon.com> 

Cc: Shawyue Shay Doong <shawyue.doong@lacity.org>, James Kho <james.kho@lacity.org>, Jacob Bigler 
<jacob.bigler@lacity.org> 







Sahy, 


There is no POD designation within this area, therefore, there are no restrictions for allowing landscaping along the city 
parkway. 

[Quoted text hidden] 

Ralph Avila, 

Senior City Planner 

Valley - Development Services Center 

Department of City Planning 

6262 Van Nuys Blvd., 2nd Floor 

Los Angeles, CA 91401 

818.374.9915 (F)81 8.374.5070 


Jacob Bigler <jacob.bigler@lacity.org> 



Fwd: shay doong and james kho asked me to contact you 

1 message 


miguel nelson <miguel@marvimon.com> Tue, Jun 6, 2017 at 12:50 PM 

To: Jacob Bigler <jacob.bigler@lacity.org> 

robert gutierrez letter below (urban forestry BSS) 

Miguel Nelson 
Marvimon Productions 
mobile 310 922 6609 

Valentine ■ Grassroom 

Flora Chang ■ Millwick ■ SmogShoppe 


-Forwarded message- 

From: Robert Gutierrez <robert.gutierrez@lacity.org> 

Date: Fri, Feb 17, 2017 at 9:41 AM 

Subject: Fwd: shay doong and james kho asked me to contact you 

To: Shay Doong <shawyue.doong@lacity.org>, James Kho <james.kho@lacity.org> 

Cc: miguel nelson <mglnlsn@gmail.com> 


Hi again Shay, James, 

Per email string below, be advised that should you (BOE) agree to the applicants proposed layout, I (BSS) will review the 
plans as any other set, and adjust our comments as we do for any site specific conditions. 

Have a good weekend. 


-Forwarded message- 

From: <mglnlsn@gmail.com> 

Date: Thu, Feb 16, 2017 at 5:44 PM 

Subject: Re: shay doong and james kho asked me to contact you 
To: Robert Gutierrez <robert.gutierrez@lacity.org> 

Cc: miguel nelson <miguel@marvimon.com> 


thanks robert, will u please let shay know? i he needs a solid green light from u 



On Feb 16, 2017, at 4:39 PM, Robert Gutierrez <robert.gutierrez@lacity.org> wrote: 

Hi Miguel, 

Yes, I'm open to remove the plant height restriction on your project because the planting will be next to the building and will 
not create a screen in front of the sidewalk. We can look at trees if you have a wide enough area (but for security reasons you 
may not want to plant them as people may be able to climb them and possibly access you structure). In the end, we can 
work out the planting with you. The more critical component will be to have BOE approve your proposed layout, because it's 
non-standard. If BOE is willing to approve the layout, I'll work with you on the planting to get something that works for you 
and wont be a liability for the City. 

On Thu, Feb 16, 2017 at 11:48 AM, miguel nelson <miguel@marvimon.com> wrote: 
thanks robert. i'm taking your thoughts from last month into consideration, our plant list does include trees and bamboo that 
can grow much taller than 36". these would be planted in areas that are 5 to 7 feet wide running 15 to 100 feet along 
buildings, please call me to discuss, i want to be sure i understand you correctly as we plan ahead, our goal is dense lush 
understory with tall magnificent over story, the reason we prefer to landscape along buildings is because it frees up our 









curbside commercial/passenger loading, it also allows us to curate a convincing looking landscape versus a tree studded 
sidewalk look, another issue with curbside landscaping is that they tend to get trampled and trashed by 
commercial/passenger loading and street cleaning. 

we are avoiding a meandering path, the sections that may appear to be meandering are outside of straight 4ft path of travel, 
i will add the 4ft path of travel guide to our drawings for you to review, we too do not want that to meander, (please see 
quick sketch showing example yellow 4ft path of travel, see, it doesn't actually meander) 

please also know that many of the buildings in our area have very few doors or window, they are massive tilt up concrete 
structures and landsaping directly in front of them tall helps to visually break up their mass and deter graffiti. 

and yes, wherever there is an abandoned driveway we will keep 4 feet back from any cross slope greater than 1:48 per 
ADA code, right? 

anyways, thank you for your support, please let BOE know if any of what i've stated above increases your support for our 
plan. 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 

Flora Chang ■ Millwick ■ SmogShoppe 


On Thu, Feb 16, 2017 at 9:52 AM, Robert Gutierrez <robert.gutierrez@lacity.org> wrote: 

All, 

A few things to be addressed. 

1. We always want landscaping in the parkway, regardless of street classification (including industrial zoned areas). If 
you look at all the sections in Planning Department's recent documents you will always see a green section next to the 
sidewalk. 

2. BSS will not oppose the proposal but does not support it either for the the following reasons: 

a) The proposed plan is not standard in that the landscaping is next to the building not next to the curb; BSS does not 
like this layout as it prevents trees from being planted, and trees provide a much greater, longer lasting benefit to the city 
and the environment than shrubs. 

b) The Pedestrian Access Route (PAR) is not a straight path of travel and there are more conflicts between 
pedestrians and utilities and street elements which can be difficult to navigate by the physically impaired (imagine being 
blind and trying to navigate the sidewalk). 

3. It's very hard to evaluate the plans as both sites are labeled as 4th and Towne, yet they are very different. Also, the 
proposed landscaping will prevent the use of shown driveways. Keep in mind that you will need a 4'-0" clear path of 
travel after the driveway; It's hard to tell if the sites can accommodate the planting and a compliant PAR. 

In short, if BOE can review and approve the project's ADA compliance, and are willing to approve a non-standard layout, 
then BSS is willing to review and approve the proposed landscape plans. 

As far as plant material goes, we have 4 basic requirements: 1) Plants shall not be thorny or spiny, 2) plants shall not be 
poisonous, 3) plants shall not be invasive, and 4) plants shall not be taller then 36" in height at maturity. 

On Wed, Feb 15, 2017 at 4:27 PM, miguel nelson <miguel@marvimon.com> wrote: 
hello robert. good talking to you. please reach out to BOE supervisors shay and james (copied above) regarding our 
proposed R permit application for sidewalk landscaping in our industrial neighborhood, attached are the drawings and 
photos we have submitted along with our plant list. 

please copy me and keep me in the loop. 

best, 

m 

Miguel Nelson 
Marvimon Productions 

310 922 6609 





Flora Chang ■ Millwick ■ SmogShoppe 


Robert Gutierrez, Landscape Architect II 
(213) 847-0881 


Robert Gutierrez, Landscape Architect II 
(213) 847-0881 


Robert Gutierrez, Landscape Architect II 
(213) 847-0881 




7/25/201C 


Online Credit Card Payment Receipt 


Payment for: Revocable Permit 

Reference Number: 2017000126 

Online Credit Card Payment 


Transaction Approved 
Payment Amount: $594.92 


Transaction ID: 

4658 

First Name: 

miguel 

Last Name: 

nelson 

Address: 

5419 hollywood blvd #c201 

City: 

Los Angeles 

State: 

CA 

Zip: 

90027 

phone: 

3109226609 

Email: 

mf@miguelnelson.com 

Card Number: 

XXXX-XXXX-XXXX-1008 

Exp. Month: 


Exp. Year: 



Settlement: 

Bill Amount: $594.92 

Bill Date/Time: 04/25/2017 

Bill Request ID: 250417B39-40B5CF0E-CCF2-4ECA-9DDD-1 El 84E5513DF 


https://engpermits.lacity.org/rpermits/boe/control.cfm?action=cc_receipt&frames=2&cfid=1168201&cftoken=a74218362e39f618-40F6E342-CAA6-251F... 1/1 
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FERNANDO CAMPOS 

EXECUTIVE OFFICER 


June 6, 2017 


Roohollah Ahdoot & Afsaneh Ahdoot 
446 Towne Ave. 

Los Angeles, CA 90013 

Attn: Miguel Nelson 

446 SOUTH TOWNE AVENUE - REVOCABLE PERMIT REQUIREMENTS - APPLICATION 
REFERENCE NO. 2017000126 

THIS IS NOT A PERMIT 

The conditions outlined below must be satisfied before a Revocable Permit can be issued for 
the placement of the following items encroaching up to nine (9) feet in the public right-of-way 
Along Towne Ave. and encroach up to nine (9) feet in the public right-of-way along 5 th St.: 

• New proposed landscaping behind sidewalk at the property line. 


CONDITIONS 

1. The property owner(s) shall provide liability and property damage insurance satisfactory to the 
City Attorney. The City Risk Manager recommends coverage in the amount of at least 
$1,000,000. Evidence of insurance must be uploaded annually by your insurance broker to 
http://track4la.lacitv.org 


X The plans for the landscape must be reviewed and approved by the Bureau of Street Services, 
Engineering Division, 1149 S. Broadway, 4 th Floor. 


3. The design within the public right of way shall comply with appropriate permit procedures 
including any necessary special inspection. Provisions for improvements satisfactory to the City 
Engineer such as drainage, erosion control, or any other necessary requirements shall be a part 
of the permit. An “A”-Permit must be obtained from the Bureau of Engineering, Central District, 
201 N. Figueroa Street, 3 rd Floor, counter 22 after conditions 1-2 have been completed. 


4 . 


The property owner(s) shall sign and notarize a Waiver of Damages agreement, obtain a Los 
Angeles County Recorder conformed copy or certified copy and submit the recorded copy to the 
Bureau of Engineering, Central District, 201 N. Figueroa Street, 3 rd Floor, Counter 20. With the 
recordation of this waiver, the property owner(s) agrees to remove all the encroachments and 
restore the public right-of-way satisfactory to the City Engineer when requested, or if the permit 


AN EQUAL EMPLOYMENT OPPORTUNITY EMPLOYER 


Recyclable and made Irom recycled waste. 





Roohollah Ahdoot & Afsaneh Ahdoot 
June 6, 2017 
Page 2 

is revoked. Please contact this office for the waiver form after Condition Nos. 1-2 have been 
completed. 

Construction must be accepted by the Bureau of Contract Administration Inspector prior to 
issuance of the revocable permit. Provide a copy of the proof of acceptance from Bureau of 
Contract Administration to BOE, Central District, Revocable Permit, Counter 20 or notify the 
Revocable Permit counter personnel. 

The Revocable permit will be issued when all the above condition are satisfied. If the applicant 
does not satisfy all the listed conditions within 180 days from the date of this correspondence, 
the application will expire and the process terminated. Once expired, a new Revocable Permit 
application and fees will be required to re-initiate the process. 


If you have any questions pertaining to this letter, please do not hesitate to contact Jacob Bigler, 
at (213) 482-7055 or via e-mail at Jacob.Biqler@lacitv.orQ 


Sincerely, 



Central District 


SB/WT/SD/JB:jb 

Towne.Ave.446.S.rpr 

Enclosure 

CC: miguel@marvimon.com 



Recording Requested by and 
Recorded Document to be Forwarded 
to: 

City of Los Angeles 
Bureau of Engineering 
Central Records Section 
1149 S. Broadway 
Basement Level, B-10 
Los Angeles, CA 90015-2213 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


WHEREAS, Roohollah Ahdoot & Afsaneh Ahdoot 

446 Towne Avenue _ 

Los Angeles, CA 90013 _ 

is the owner of real property, located at 
446 Towne Ave 


in the City of Los Angeles, County of Los Angeles, State of California, described as 
Lots 5-14, 40-42 in Block 10 of the Wolfskill Orchard Tract_ 


in the official records of the County of Los Angeles in Book 30 ,Pages 9 of Miss. Records 

which land is bounded by or subject to an easement or right of way owned by the City of Los Angeles; and 
WHEREAS, said lessee has applied to the City of Los Angeles, hereinafter referred to as the City, for permission 
to install, construct, maintain, and/or use as temporary improvements 

New proposed landscaping behind sidewalk at the property line with approved BSS landscaping _ 


NOW THEREFORE, in consideration of the City granting revocable permission to the applicant to 
install, construct, maintain and/or use the said improvement in the right of way or easement, the undersigned 
lessee, and for lessee's heirs, successors in interest and assignees, does hereby agree as follows: 

1) To indemnify and hold harmless the City, its officers, agents and employees, from and against all cost, 
liability, loss, damage or expenditure of whatsoever kind and nature sustained or incurred by the public or other 
person and from and against all damage, loss, or expense of whatsoever kind and nature sustained or incurred by 
the City by reason of this grant of revocable permission in, on, through and/or over said easement or right of way 
of the City. Permittee hereby further agrees to assume, at its own expense, the defense of any of the aforesaid 
losses, damages or claims or of any action or actions based thereon. Permittee further agrees to acquire and 
thereafter to perpetually and permanently maintain public liability and property damage insurance in the policy 
limits established by the grant of revocable permission, with the policy of insurance naming City of Los Angeles 
as an additional insured. 


Eng. 3.685 (Rev. 01-15) 


446 Towne Ave 


Page 1 of 3 




Continuation Sheet For: 

WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


2) To waive any right to make or prosecute any claims or demands against the City, or any of its 
Boards, Departments, Officers, Employees, or Agents for any damage that may occur to said improvement, 
or any adjacent properties, or relate to permissive use granted, by virtue of the use, construction, 
maintenance or other act with said easement or right of way by or under authority of said City, or for any 
damage due to substances or activities emanating from within or without such City facilities. 

3) To remove all said improvements, and restore the affected Right of Way or Easement, without 
expense to the City at the request of the Board of Public Works of said City, or its Officers, Employees, or 
Agents by virtue of revocation of the permit. 

4) To maintain the improvement at all times to the satisfaction of the City or to reimburse the City for 
expenditures for maintaining the improvements should the undersigned fail to do so. 

5) To grant to the City, its Agents, Representatives, Officers and Employees the right of ingress and 
egress over the above described improvement to any or all portions of said street, easement or right of way 
including the portions covered by buildings, furnishings, or equipment, for the purpose of construction, 
maintenance, repair, reconstruction or removal, or other lawful acts in or to said easement of right of way. 

6) This permission is not in lieu of and in no way relieves the property lessee, and lessee's heirs, 
successors in interest or assigns from contributing to or assessments for city improvements at, in, on or about 
said Right of Way or Easement. 

7) This agreement shall remain in full force and effect until released by the Board of Public Works 
Commissioners of the City of Los Angeles. 

This waiver shall be and constitute a covenant running with the land and be binding upon the heirs, 
executors, administrators, successors in interest, assignees as their interest may appear, and may be recorded 
by either said lessees of the City of Los Angeles. 

IN WITNESS WHEREOF, the lessee has caused these presents to be executed this 
_ day of_, 20_ 


NAME 




Print or Type 

Signature 

NAME 

NAME 

Print or Type 

Signature 


Print or Type 

Signature 


Eng. 3.685 (Rev. 01-15) 


446 towne ave 


Page 2 of 3 




Continuation Sheet For: 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validitv of that document. 


STATE OF CALIFORNIA 
COUNTY OF LOS ANGELES} ss. 

On this_day of,_20_, before me, 

a Notary Public in and for said County and State, personally appeared 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are subscribed 
to the within instrument and acknowledged to me that he/she/they executed the same in his/her/their 
authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity 
upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


Signature of Notary Public 

Accepted by the City Engineer of the City of Los 

Angeles on_, 20_. 

BY 


(Division and District Office) 


(Notary Seal) 

Plan No. _ 

Y-Map No. 126A213-A 

Drainage Map. No. 516 _ 

District Map No. 127-5A213 

Plans Submitted Yes_No 

Waiver Number W - _ 


Eng. 3.685 (Rev. 01-15) 


446 Towne Ave 
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RECORDING REQUESTED BY 
AND WHEN RECORDED HaIL TO: 


91 1692357 


.GIBSON, DUNN & CRUTCHER 
CHARLES A. LARSON, ESQ. 

2029 Century Park East 
Suite 4100 

Los Angeles, California 90067 

TAX STATEMENTS TO: 
Eoizaki & Sons 
550 Ceres Avenue 
Los Angeles, California 90013 


vs 'Th v-i pecoros 
Rt o'-rir;i. 

LOL CCiJW ry 

C ai. .NJ A 

i MIN. 


PAST 


10 AM OCT 25 1991 


FEE $3 Gl 

■ r 2 I 


Assessor's Parcel No. 5147-010-018 


SURVEY MONUMENT TEE $10. CODE Jj f) 

GRANT DEED 7 / 


"This conveyance changes 
the manner in which title 


is held, R&T 11911." 


The undersigned declares that the documentary transfer tax is 
S3,180.80 and is computed on full value less value of liens and 
ercuirbrances remaining at time of transfer. City of Los Angeles. 

*Tax Amount 1 ’ Los Angeles County $ 624.80 
’Tax Amount" Los Angeles City $2,556.00 

FCR A VALUABLE CONSIDERATION, receipt of which is hereby acknowledged, 

D.F. ASSOCIATES, a general partnership 

ereby GRANTS to DOIZAKI & SONS, a general partnership, the following 
•scribed real property situated in the City of Los Angeles, County of Los 
Argeles, State of California: 


FOR LEGAL DESCRIPTION SEE EXHIBIT A ATTACHED HERETO 
AND MADE A PART HEREOF BY THIS REFERENCE 


I^CLtaonly known as 618-624 E. 4th Street, Los Angeles, 
Ia 


:ATEDs September 30. 1991 


D.F. ASSOCIATES, a general partnership 


By DFP Properties, general partner 


By 



Ernest Y. Doizaki, general 
partner 


STATE OF CALIFORNIA ) 

) 

::UNTY OF LOS ANGELES ) 


/ ~7 . 1991, before me, #*)/£<- F 


i Notary Publidf in and for said County and State, personally 
appeared ERNEST Y. DOIZAKI, personally known to me (or proved to 
rc on the basis of satisfactory evidence) to be the person whose 
> ame is subscribed to the within instrument and acknowledged to ne 
that he executed the same in his authorized capacity, and that by 
r.is signature on the instrument the person, or the entity upon 
irchalf of which the person acted, executed the instrument. 


WITNESS my hand and official seal. 




Notary Public in and for 
said County and State 


’337P 


[Seal] 

- -- - }< 




i DANIEL F. PLUCINSKI 9 

. . , M| (r i;A4 ,, U(fNlA J 

v 


v V y/JY/ iu» /irniuis uh/niy 
» "**■ "" My rt*n‘irm,-nn lip.ir; M i, \t \ 











EXHIBIT A 


and 29 in Block 10 of the Wolfskin Orchard Tract, In 
■ jf Los Angeles, County of Los Angeles, as per map 
J in Book 30 Page 9 et seq., of Miscellaneous Records, 
-^fice of the County Recorder of said County, 


TO: 


=nants, conditions, restrictions and easements of record. 


nonly known, as 618-624 E. 4th St. 
S 5147-010-018) 







Payment for: Revocable Permit 
Reference Number: 2017000193 


Online Credit Card Payment 

Transaction Approved 


Transaction ID: 

Payment Amount: $594.92 

4801 

First Name: 

miguel 

Last Name: 

nelson 

Address: 

5419 hollywood blvd #c201 

City: 

State: 

Los Angeles 

CA 

Zip: 

phone: 

Email: 

90027 

3109226609 

mf@miguelnelson.com 

Card Number: 

XXXX-XXXX-XXXX-1008 

Exp. Month: 

Exp. Year: 


Settlement: 


Bill Amount: 

$594.92 

Bill Date/Time: 

07/06/2017 

Bill Request ID: 

060717A14-BCBF0E46-F2DC-48DB-B759-78FF696ACAE3 





BOARD OF PUBLIC WORKS City of Los Angeles 

MEMBERS 

KEVIN JAMES 

PRESIDENT 

HEATHER MARIE REPENNING 

VICE PRESIDENT 

MICHAEL R. DAVIS 

PRESIDENT PRO TEMPORE 

JOEL F. JACINTO 

COMMISSIONER 



CALIFORNIA 


LUZ M. RIVAS 

COMMISSIONER 


ERIC GARCETTI 

MAYOR 


DEPARTMENT OF 
PUBLIC WORKS 

BUREAU OF 
ENGINEERING 


GARY LEE MOORE, PE, ENV SP 
CITY ENGINEER 

1149 S. BROADWAY, SUITE 700 
LOS ANGELES, CA 90015-2213 


http://eng.lacity.org 


FERNANDO CAMPOS 

EXECUTIVE OFFICER 


October 10, 2017 


Doizaki & Sons 
550 Ceres Ave 
Los Angeles, CA 90013 

Attn: Miguel Nelson 

618 - 624 EAST 4 th STREET - REVOCABLE PERMIT REQUIREMENTS - APPLICATION 
REFERENCE NO. 2017000193 

THIS IS NOT A PERMIT 


The conditions outlined below must be satisfied before a Revocable Permit can be issued for 
the placement of the following items encroaching up to thirty six (36) inches in the public right- 
of-way along Stanford Ave.: 

• New proposed landscaping behind sidewalk at the property line. 


CONDITIONS 


1. The property owner(s) shall provide liability and property damage insurance satisfactory to the 
City Attorney. The City Risk Manager recommends coverage in the amount of at least 
$1,000,000. Evidence of insurance must be uploaded annually by your insurance broker to 
http://track4la.lacitv.org 

2. The plans for the landscape must be reviewed and approved by the Bureau of Street Services, 
Engineering Division, 1149 S. Broadway, 4 th Floor. 

3. The design within the public right of way shall comply with appropriate permit procedures 
including any necessary special inspection. Provisions for improvements satisfactory to the City 
Engineer such as drainage, erosion control, or any other necessary requirements shall be a part 
of the permit. An “A”-Permit must be obtained from the Bureau of Engineering, Central District, 
201 N. Figueroa Street, 3 rd Floor, counter 22 after conditions 1-2 have been completed. 


4 . 


The property owner(s) shall sign and notarize a Waiver of Damages agreement, obtain a Los 
Angeles County Recorder conformed copy or certified copy and submit the recorded copy to the 
Bureau of Engineering, Central District, 201 N. Figueroa Street, 3 rd Floor, Counter 20. With the 
recordation of this waiver, the property owner(s) agrees to remove all the encroachments and 
restore the public right-of-way satisfactory to the City Engineer when requested, or if the permit 


AN EQUAL EMPLOYMENT OPPORTUNITY EMPLOYER 


Recyclable and mads from recycled waste. 






Doizaki & Sons 
October 10, 2017 
Page 2 

is revoked. Please contact this office for the waiver form after Condition Nos. 1-2 have been 
completed. 

Construction must be accepted by the Bureau of Contract Administration Inspector prior to 
issuance of the revocable permit. Provide a copy of the proof of acceptance from Bureau of 
Contract Administration to BOE, Central District, Revocable Permit, Counter 20 or notify the 
Revocable Permit counter personnel. 

The Revocable permit will be issued when all the above condition are satisfied. If the applicant 
does not satisfy all the listed conditions within 180 days from the date of this correspondence, 
the application will expire and the process terminated. Once expired, a new Revocable Permit 
application and fees will be required to re-initiate the process. 


If you have any questions pertaining to this letter, please do not hesitate to contact Jacob Bigler, 
at (213) 482-7055 or via e-mail at Jacob.Biqler@lacitv.org 


Sincerely, 



Branqgy Sgwaya, P.E. 
District Engineer 
Central District 


RS/WT/SD/JB:jb 

4th.St.600-616.E.rpr 

Enclosure 

CC: miguel@marvimon.com 
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REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Submittal of: Review and approval of proposed landscape behind sidewalk at property line 


Applicant Miguel Nelson 


5419 Hollywood Bid #C201 


Los Angeles, CA 90027 


Address: 



Name: Robe 


Bureau of Street Services, Engineering 
Division 


Location: 1149 S. Broadway, 4th Floor 


Bureau/Group: 


Contact: miguel@marvimon.com 


Phone: 310-922-6609 


Date Submitted: 


Phone: 


Fax: 


Mail Stop: 


213-847-0881 


213-847-0975 


550 


PLEASE REVIEW AND RETURN TO: 


Name: Shay Doong 


Bureau: Bureau of Engineering - Central Dist. 


Location: 201 N. Figueroa St, 3rd Floor 


wvu 


Email: 


Date Received: 


Phone 


Fax 


Mail Stop: 


Reviewer's Name: 





Recommendation: Comments: 


R-Permit Ref. No: 

Address: 

2017000024 

603-605 E. 4th St 

2017000025 

405 S. Towne Ave 

2017000097 

500 E. 4th St 

2017000100 

440 S. Towne Ave 

2017000125 

417 S. Towne Ave 

2017000126 

446 S. Towne Ave 

2017000193 

618-624 E. 4th St 

2017000223 

462-472 E. 4th St 

2017000240 

412-426 S. Crocker 

2017000241 

411S. Stanford 

2017000242 

424-426 S. Towne 

2017000243 

429-443 S. Towne 

2017000244 

463-471 E. 4th St 

2017000245 

501-505 E. 4th St 

2017000246 

408 S. Stanford 

2017000247 

417-429 S. Stanford 

2017000250 

420-426 S. San Pedro 

2017000251 

410-420 S. Towne 


213-482-7062 


213-482-7007 


503 

























































































REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Additional Comments: 



Recording Requested by and 
Recorded Document to be Forwarded 
to: 

City of Los Angeles 
Bureau of Engineering 
Central Records Section 
1149 S. Broadway 
Basement Level, B-10 
Los Angeles, CA 90015-2213 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


WHEREAS, Doizaki & Sons 

550 Ceres Avenue _ 

Los Angeles, CA 90013 _ 

is the owner of real property, located at 
618-624 E 4th St 


in the City of Los Angeles, County of Los Angeles, State of California, described as 
Lots 28-29 in Block 10 of the Wolfskill Orchard Tract 


in the official records of the County of Los Angeles in Book 30 ,Pages 9 of Miss. Records 

which land is bounded by or subject to an easement or right of way owned by the City of Los Angeles; and 
WHEREAS, said lessee has applied to the City of Los Angeles, hereinafter referred to as the City, for permission 
to install, construct, maintain, and/or use as temporary improvements 

New proposed landscaping behind sidewalk at the property line with approved BSS landscaping _ 


NOW THEREFORE, in consideration of the City granting revocable permission to the applicant to 
install, construct, maintain and/or use the said improvement in the right of way or easement, the undersigned 
lessee, and for lessee's heirs, successors in interest and assignees, does hereby agree as follows: 

1) To indemnify and hold harmless the City, its officers, agents and employees, from and against all cost, 
liability, loss, damage or expenditure of whatsoever kind and nature sustained or incurred by the public or other 
person and from and against all damage, loss, or expense of whatsoever kind and nature sustained or incurred by 
the City by reason of this grant of revocable permission in, on, through and/or over said easement or right of way 
of the City. Permittee hereby further agrees to assume, at its own expense, the defense of any of the aforesaid 
losses, damages or claims or of any action or actions based thereon. Permittee further agrees to acquire and 
thereafter to perpetually and permanently maintain public liability and property damage insurance in the policy 
limits established by the grant of revocable permission, with the policy of insurance naming City of Los Angeles 
as an additional insured. 


Eng. 3.685 (Rev. 01-15) 


618-624 E 4th St 


Page 1 of 3 




Continuation Sheet For: 

WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


2) To waive any right to make or prosecute any claims or demands against the City, or any of its 
Boards, Departments, Officers, Employees, or Agents for any damage that may occur to said improvement, 
or any adjacent properties, or relate to permissive use granted, by virtue of the use, construction, 
maintenance or other act with said easement or right of way by or under authority of said City, or for any 
damage due to substances or activities emanating from within or without such City facilities. 

3) To remove all said improvements, and restore the affected Right of Way or Easement, without 
expense to the City at the request of the Board of Public Works of said City, or its Officers, Employees, or 
Agents by virtue of revocation of the permit. 

4) To maintain the improvement at all times to the satisfaction of the City or to reimburse the City for 
expenditures for maintaining the improvements should the undersigned fail to do so. 

5) To grant to the City, its Agents, Representatives, Officers and Employees the right of ingress and 
egress over the above described improvement to any or all portions of said street, easement or right of way 
including the portions covered by buildings, furnishings, or equipment, for the purpose of construction, 
maintenance, repair, reconstruction or removal, or other lawful acts in or to said easement of right of way. 

6) This permission is not in lieu of and in no way relieves the property lessee, and lessee's heirs, 
successors in interest or assigns from contributing to or assessments for city improvements at, in, on or about 
said Right of Way or Easement. 

7) This agreement shall remain in full force and effect until released by the Board of Public Works 
Commissioners of the City of Los Angeles. 

This waiver shall be and constitute a covenant running with the land and be binding upon the heirs, 
executors, administrators, successors in interest, assignees as their interest may appear, and may be recorded 
by either said lessees of the City of Los Angeles. 

IN WITNESS WHEREOF, the lessee has caused these presents to be executed this 
_ day of_, 20_ 


NAME 




Print or Type 

Signature 

NAME 

NAME 

Print or Type 

Signature 


Print or Type 

Signature 


Eng. 3.685 (Rev. 01-15) 


618-624 E 4th St 
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WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validitv of that document. 


STATE OF CALIFORNIA 
COUNTY OF LOS ANGELES} ss. 

On this_day of,_20_, before me, 

a Notary Public in and for said County and State, personally appeared 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are subscribed 
to the within instrument and acknowledged to me that he/she/they executed the same in his/her/their 
authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity 
upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


Signature of Notary Public 

Accepted by the City Engineer of the City of Los 

Angeles on_, 20_. 

BY 


(Division and District Office) 


(Notary Seal) 

Plan No. _ 

Y-Map No. 126A213-B 

Drainage Map. No. 516 _ 

District Map No. 127-5A215 

Plans Submitted Yes_No 

Waiver Number W - _ 


Eng. 3.685 (Rev. 01-15) 


618-624 E 4th St 
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OP ID: YC 


/KCOFLD' 


CERTIFICATE OF LIABILITY INSURANCE 


DATE (MM/DD/YYYY) 

07/12/17 


THIS CERTIFICATE IS ISSUED AS A MATTER OF INFORMATION ONLY AND CONFERS NO RIGHTS UPON THE CERTIFICATE HOLDER. THIS 
CERTIFICATE DOES NOT AFFIRMATIVELY OR NEGATIVELY AMEND, EXTEND OR ALTER THE COVERAGE AFFORDED BY THE POLICIES 
BELOW. THIS CERTIFICATE OF INSURANCE DOES NOT CONSTITUTE A CONTRACT BETWEEN THE ISSUING INSURER(S), AUTHORIZED 
REPRESENTATIVE OR PRODUCER, AND THE CERTIFICATE HOLDER. 


IMPORTANT: If the certificate holder is an ADDITIONAL INSURED, the policy(ies) must be endorsed. If SUBROGATION IS WAIVED, subject to 
the terms and conditions of the policy, certain policies may require an endorsement. A statement on this certificate does not confer rights to the 
certificate holder in lieu of such endorsement(s). 


CONTACT 

NAME: 

PHONE 1 FAX 

(A/C, No^Ext): 1 (A/C, No): 

E-MAIL 

ADDRESS: 

INSURER(S) AFFORDING COVERAGE 

NAIC# 

insurer a: West American Ins Co 

44393 

INSURER B : 


INSURER C : 


INSURER D : 


INSURER E : 


INSURER F : 



PRODUCER 

DP Insurance Agency Inc. 
1130 S San Gabriel Blvd 
San Gabriel, CA 91776 
DP Insurance Agency 


626-292-6608 

626-292-6606 


insured Jennifer Cheng & Thi Chiang, 
Due & Paula Trinh, Partnership 
468 E 4th Street 
Los Angeles, CA 90013 


COVERAGES 


CERTIFICATE NUMBER: 


REVISION NUMBER: 


THIS IS TO CERTIFY THAT THE POLICIES OF INSURANCE LISTED BELOW HAVE BEEN ISSUED TO THE INSURED NAMED ABOVE FOR THE POLICY PERIOD 
INDICATED NOTWITHSTANDING ANY REQUIREMENT, TERM OR CONDITION OF ANY CONTRACT OR OTHER DOCUMENT WITH RESPECT TO WHICH THIS 
CERTIFICATE MAY BE ISSUED OR MAY PERTAIN, THE INSURANCE AFFORDED BY THE POLICIES DESCRIBED HEREIN IS SUBJECT TO ALL THE TERMS. 
EXCLUSIONS AND CONDITIONS OF SUCH POLICIES. LIMITS SHOWN MAY HAVE BEEN REDUCED BY PAID CLAIMS. 

7£bDL[3 

1NSR. 


subr; 

mn. 


INSR 

LTR 


TYPE OF INSURANCE 


POLICY NUMBER 


POLICY EFF 

(MM/DD/YYYY) 


POLICY EXP 

(MM/DD/YYYY) 


LIMITS 


GENERAL LIABILITY 


COMMERCIAL GENE RAL L IABILITY 

E, 


BKW (18) 57782688 


01/31/17 


01/31/18 


EACH OCCURRENCE 

damage to rented- 

PREMISES (Ea occurrence) 


CLAIMS-MADE 


I OCCUR 


MED EXP (Any one person) 


PERSONAL & ADV INJURY 


GENERAL AGGREGATE 


GEN'L AGGR EGATE LIMIT A PPLIES PER: 
POLICY JFCT_LOC 


PRODUCTS - COMP/OP AGG 


1 , 000,000 


500,000 


15,000 


1 , 000,000 


2 , 000,000 


2 , 000,000 


AUTOMOBILE LIABILITY 


COMBINED SINGLE LIMIT 

(Ea accident) 


ANY AUTO 
ALL OWNED 
AUTOS 

HIRED AUTOS 


BODILY INJURY (Per person) 


SCHEDULED 

AUTOS 

NON-OWNED 

AUTOS 


BODILY INJURY (Per accident) 


PROPERTY DAMAGE 

(Per accident) 


UMBRELLA LIAB 
EXCESS LIAB 


PEP 


OCCUR 

CLAIMS-MADE 


EACH OCCURRENCE 


AGGREGATE 


RETENTION $ 


WORKERS COMPENSATION 
AND EMPLOYERS' LIABILITY y , N 

ANY PROPRIETOR/PARTNER/EXECUTIVE 
OFFICER/MEMBER EXCLUDED? 

(Mandatory in NH) 

If yes, describe under 
DESCRIPTION OF OPERATIONS below 


WC STATU- 

TQRY LIMITS 


OTH- 

EJB 


□ 


N/A 


E.L. EACH ACCIDENT 


E.L. DISEASE - EA EMPLOYEE 


E.L. DISEASE - POLICY LIMIT 


DESCRIPTION OF OPERATIONS / LOCATIONS / VEHICLES (Attach ACORD 101, Additional Remarks Schedule, if more space is required) 

1) AII terms and conditions are based upon the actual policy. 

2) "City of Los Angeles" is hereby named as Additional Insured when required 
on contract, agreement, or permit per CG88100413. 


CERTIFICATE HOLDER 

CANCELLATION 


SHOULD ANY OF THE ABOVE DESCRIBED POLICIES BE CANCELLED BEFORE 

City of Los Angeles 

700 East Temple Street 

Los Angeles, CA 90012 

THE EXPIRATION DATE THEREOF, NOTICE WILL BE DELIVERED IN 

ACCORDANCE WITH THE POLICY PROVISIONS. 

AUTHORIZED REPRESENTATIVE 

DP Insurance Agency 

i 

__ 


ACORD 25 (2010/05) 


© 1988-2010 AC0RCT CORfo 

The ACORD name and logo are registered marks of ACORD 


iRATION. All rights reserved. 





























































































20101794182 



Recorded/Filed In Official Records 
Recorder's Office, Los Angeles County, 
California 


12/06/10 AT 03:27PM 



FEES: 

15 * 00 

TAXES: 

0.00 

OTHER: 

0.00 

PAID: 

15♦00 



201012060770254 


00003384212 



003025675 


SEQ: 

04 


DAR - Hail (Hard Copy) 



e&moi 


Non-Order Search 

Doc: CALOSA:2010 01794182 


Page 1 of 2 


Requested By: rvalenzuela, Printed: 7/11/2017 12:19 
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Recording requested by 
And when recorded mail to 
And mail future tax document to: 
JENNIFER CHENG 
4943 Fiseta Ave. 

Temple City, CA 91780 



12706/2010 


20101794182 




4 


,-ff 


Space above this line for recorder's use 

GRANT DEED 


The undersigned grantors declare that the following, la true and correct: 

^ TH|iRE IS ; ,N9 CON§lpERATrON |0&THIS TRANSFER , f, 

Them is no Documentary transfer'tax due. This is a Tru§t TranSfetundfer § 62(d) of the Revenue and 
Taxation Code: Transfer to a revocable trust. This conveyance transfers the Grantor s interest into his or 
her revocable trust. R&T 11930. 


!$U 


GRANTORS: Jennifer Lan Cheng, an unmarried woman, as joint tenant as to an undivided 50% interest, 
hereby grant to Jennifer Cheng, trustee of The Jennifer Lan Cheng Revocable Trust Dated Oct 27,2010, 
her undivided 50% interest in the following described real property in the County of Los Angeles, State of 
California: 462-468 E. 4® St., Los Angeles, CA 90013. 


Assessor Parcel Number: 5147-008-012;013,014 


Legal Description: Lot(s) 18,19,20 and 21 in Block 8 of the Wolfskill Orchard Tract in the City of Los 
Angeles, County of Los Angeles, State of California, aS per map recorded in Book 30 Page(s) 9 to 13 
inclusive of Maps, in the Office of the County Recorder of Said County. 


NOTWITHSTANDING THE PRIOR TITLE OF RECORD, THE GRANTORS AGREE THAT 
THE REAL PROPERTY CONVEYED HEREIN IS THEIR COMMUNITY PROPERTY AND SHALL 
HENCEFORTH RETAIN ITS COMMUNITY PROPERTY CHARACTER. 


Dated: Oct. 27,2010 


Grantors: 



Jennifer UurGtieng 





State of California 
County of Los Angeles 

On jok'jJta before me y A Notary Public, personally appeared 

yj Un :Jy&s />7a^^W ho proved to me on the basis of satisfectory evidence to be the 

^mn(s)/vhosename(s) is/arc subscribed to the within instrument and acknowledged to me that 
he/she/they executed the same'InTus/her/their authorized capacity(ies), and that by his/her/their signature(s) 
on the Instrument the person(s), or the entity on behalf of which the person(s) acted, executed the 
instrument. 


I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and-cSrftspt. 



WITNESS my h; 
Signal 


seal. 

[Seal] 



PENG GAO } 
Comm.# 1797003 m 

NOTARY PUBLIC - CALIFORNIA JM 

los Angeles County » _ 
Mr Comm. Exp. May 9,2012 T 


Non-Order Search 

Doc: CALOSA:2010 01794182 


Page 2 of 2 


Requested By: rvalenzuela, Printed: 7/11/2017 12:19 PM 
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This page is part of your document - DO NOT DISCARD 



20131118181 



Recorder's Office, Los Angeles County, 
California 

07/30/13 AT 02:13PM 



Pages: 

0002 


FEES! 19.00 
TAXES: 0.00 
OTHER: 0.00 
PAID: 19.00 



LEADSHEET 



£227334 



201307300840060 

00008081383 



003666331 


SEQ: 

02 


DAR - Mail (Hard Copy) 



THIS FORM IS NOT TO BE DUPLICATED 



Non-Order Search 

Doc: CALOSA:2013 01118181 


Page 1 of 2 


Requested By: rvalenzuela, Printed: 7/11/2017 12:19 PM 
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Recording requested by 

And when recorded mail to 

And mail future tax document to: 

David Hung Chiang and Thi Boi Chiang 
2928 Spruce Court. 

Arcadia, CA 91006 



07/30/2013 


*20131118181 



Space above this line for recorder's use 

GRANT DEED 

The undersigned grantors declare that the following is true and correct: 

THERE IS NO CONSIDERATION FOR THIS TRANSFER 

There is no Documentary transfer tax due. This is a Trust Transfer under § 62(d) of the Revenue and 
Taxation Code: Transfer to a revocable trust. This conveyance transfers the Grantor’s interest into his or 
her revocable trust. R&T 11930. 

GRANTORS: Thi Boi Chiang, a married woman as her separate propertyas to an undivided 25% 
interest, hereby grants to David Hung Chiang and Thi Boi Chiang, trustees of The Chiang Family 
Trust Dated June 10,2013, their undivided 25% interest in the following described real property 
in the County of Los Angeles, State of California: 462-468 E. 4 th St., Los Angeles, CA 90013. 

Assessor Parcel Number: 5147-008-012;0i3;014 

Legal Description: Lot(s) 18,19, 20 and 21 in Block 8 of the Wolfskill Orchard Tract, in the City 
of Los Angeles, County of Los Angeles, State of California, as per map recorded in Book 30 
Page(s) 9 to 13 inclusive of Maps, in the Office of the County Recorder of Said County. 

NOTWITHSTANDING THE PRIOR TITLE OF RECORD, THE GRANTORS AGREE THAT 
THE REAL PROPERTY CONVEYED HEREIN IS THEIR COMMUNITY PROPERTY AND SHALL 
HENCEFORTH RETAIN ITS COMMUNITY PROPERTY CHARACTER. 

Dated: tijlty , 2013 Grantors: Q - 

Thi Boi Chiang 


State of California 
County of Los Angeles 

On e£/i$f?clb . befo re me, _ A Notary Public, personally appeared 

1 . wfori proved to me on the basis of satisfactory evidence to 

be (he person(s) whose nanjje(s) is/are subscribed to the within instrument and acknowledged to 
me that he/she/they executed the same in his/her/their authorized capacity(ies), and that by 
his/her/their signature(s) on the instrument the person(s), or the entity on behalf of which the 
person(s) acted, executed the instrument. 


I certify under PENALTY OF PERJURY under the laws of the State of California that the 
foregoing paragraph is true and correct. 



Official seal. 

i Sea[ \ 


C< 

Notify Public • uniform* z 
I vtjCSv Los Angeln County g 


PENG GAO 
Commit lion # 19M337 
Notary Public • CMfornlt 
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7/27/2018 


Online Credit Card Payment Receipt 


Payment for: Revocable Permit 
Reference Number: 2017000223 


Online Credit Card Payment 


Transaction Approved 


Payment Amount: $594.92 

Transaction ID: 

5006 

First Name: 

miguel 

Last Name: 

nelson 

Address: 

5419 hollywood blvd #c201 

City: 

Los Angeles 

State: 

CA 

Zip: 

90027 

phone: 

3109226609 

Email: 

miguel@marvimon .com 

Card Number: 

XXXX-XXXX-XXXX-1008 

Exp. Month: 


Exp. Year: 


Settlement: 


Bill Amount: 

$594.92 

Bill Date/Time: 

09/24/2017 

Bill Request ID: 

240917B38-B1C823DB-0428-4A83-B66E-4920BD0B6251 


https://engpermits.Iacity.org/rpermits/boe/controLcfm?action=cc_receipt&frames=2&cfid=1171069&cftoken=b88d36990636fbf3-97B0F969-EBE1-1ED4 
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BOARD OF PUBLIC WORKS 
MEMBERS 

KEVIN JAMES 

PRESIDENT 

HEATHER MARIE REPENNING 

VICE PRESIDENT 

MICHAEL R. DAVIS 

PRESIDENT PRO TEMPORE 

JOEL F. JACINTO 

COMMISSIONER 

LUZ M. RIVAS 

COMMISSIONER 

FERNANDO CAMPOS 

EXECUTIVE OFFICER 


City of Los Angeles 


CALIFORNIA 



ERIC GARCETTI 

MAYOR 


DEPARTMENT OF 
PUBLIC WORKS 

BUREAU OF 
ENGINEERING 


GARY LEE MOORE, PE, ENV SP 
CITY ENGINEER 

1149 S. BROADWAY, SUITE 700 
LOS ANGELES, CA 90015-2213 


http://eng.lacity.org 


October 10, 2017 


Jennifer Cheng & Thi Chian, Due & Paula Trinh, Partnership 
468 E 4th Street 
Los Angeles 90013 


Attn: Miguel Nelson 

462 - 472 EAST 4 th STREET - REVOCABLE PERMIT REQUIREMENTS - APPLICATION 
REFERENCE NO. 2017000223 

THIS IS NOT A PERMIT 

The conditions outlined below must be satisfied before a Revocable Permit can be issued for 
the placement of the following items encroaching up to five (5) feet along 4 th St. and Crocker St.: 

• New proposed landscaping behind sidewalk at the property line. 


CONDITIONS 


1. The property owner(s) shall provide liability and property damage insurance satisfactory to the 
City Attorney. The City Risk Manager recommends coverage in the amount of at least 
$1,000,000. Evidence of insurance must be uploaded annually by your insurance broker to 
http://track4la.lacitv.ora 


2. The plans for the landscape must be reviewed and approved by the Bureau of Street Services, 
Engineering Division, 1149 S. Broadway, 4 th Floor. 


3. The design within the public right of way shall comply with appropriate permit procedures 
including any necessary special inspection. Provisions for improvements satisfactory to the City 
Engineer such as drainage, erosion control, or any other necessary requirements shall be a part 
of the permit. An “A”-Permit must be obtained from the Bureau of Engineering, Central District, 
201 N. Figueroa Street, 3 rd Floor, counter 22 after conditions 1-2 have been completed. 


4. 


The property owner(s) shall sign and notarize a Waiver of Damages agreement, obtain a Los 
Angeles County Recorder conformed copy or certified copy and submit the recorded copy to the 
Bureau of Engineering, Central District, 201 N. Figueroa Street, 3 rd Floor, Counter 20. With the 
recordation of this waiver, the property owner(s) agrees to remove all the encroachments and 
restore the public right-of-way satisfactory to the City Engineer when requested, or if the permit 


AN EQUAL EMPLOYMENT OPPORTUNITY EMPLOYER 


Recyclable and made Iron recycled waste. 












Jennifer Cheng & Thi Chian, Due & Paula Trinh, Partnership 
October 10, 2017 
Page 2 

is revoked. Please contact this office for the waiver form after Condition Nos. 1-2 have been 
completed. 

Construction must be accepted by the Bureau of Contract Administration Inspector prior to 
issuance of the revocable permit. Provide a copy of the proof of acceptance from Bureau of 
Contract Administration to BOE, Central District, Revocable Permit, Counter 20 or notify the 
Revocable Permit counter personnel. 

The Revocable permit will be issued when all the above condition are satisfied. If the applicant 
does not satisfy all the listed conditions within 180 days from the date of this correspondence, 
the application will expire and the process terminated. Once expired, a new Revocable Permit 
application and fees will be required to re-initiate the process. 


If you have any questions pertaining to this letter, please do not hesitate to contact Jacob Bigler, 
at (213) 482-7055 or via e-mail at Jacob.Bialer@lacitv.org 


Sincerely, 



District Engineer 
Central District 


RS/WT/SD/JB:jb 

4th.St.462-472.E.rpr 

Enclosure 

CC: miguel@marvimon.com 







CkyTraraH Furniture RemMl/RekKatlon/Re-lnstettttion Note to be Included In “Notice to Contractors" 
onCOnstructlon Documents 


Application Ref # 2017 

Page 2 of 2 - General Notes 

Address: 

Contact: Miguel Nelson 310 922 6609 
mobile or miguel@marvimon.com 



X] CONTRACTOR SHALL ARRANGE AND FAY FOR THE REMOVAL. STORAGE. RELOCATION. 
REPLACEMENT, AND/OR RE-INSTALLATION OF ALL TRANSIT SHELTERS, PUBLIC AMENITY 
KIOSKS (PAKsI, NEWSSTAND VENDING KIOSKS (VICs), AUTOMATED PUBLIC TOILETS (APT!), 
AND/OR ADVERTISING BASED BUS BENCHES (AD BUS BENCHES) AND THEIR RELATED 
APPURTENANCESTHATMAY8E AFFECTED BY CONSTRUCTION ACTIVITIES ASSOCIATED WITH 
THESE PLANS WHETHER SHOWN AND INDICATED ON THE PLANS OR NOT. TRANSIT 
SHELTERS, PAX'S, Vic's, APT5, AND AD BUS BENCHES ARE THE PROPERTY OF THE CITY OF 105 
ANGELES AND MAY ONLY BE REMOVED, RELOCATED, STORED. REPLACED AND/OR RE¬ 
INSTALLED BY THE CITY'S AUTHORIZED VENDORS, OUTFRONT-JC DECAUX, LLC, (OUTFRONT- 
DECAUX) AND MARTIN OUTDOOR MEDIA, LUC (MOM) 

A. CONTRACTOR SHALLCQNTACTGUILLERMO GONZALEZ OF OUTFRONT-JC DECAUX AT 
(213) S0S-037Z A MINIMUM OFSOC IS) WEEKS PRIOR TO ANY REQUIRED REMOVAL 
OR RELOCATION OF A TRANSIT SHELTER, PAK, VK, OR APT, TO ARRANGE ANO PAY 
FOR THE REQUIRED REMOVAL, RELOCATION, REPLACEMENT, OR RE-INSTALLATION. 
OUTFRONT-JC DKAUXWIILTHEN PREPARE AN INVOICE FOR IIS COSTS TO PERFORM 
THE REQUESTED WORK AND PRESENT IT TO THE CONTRACTOR. UPON REMITTANCE 
FROM CONTRACTOR FOR DS INVOICED COSTS, OUTFRONT-JC DECAUX WILL 
SCHEDULE ITS CREWS TO PERFORM THE REQUESTED WORK. NEITHER OUTFRONT-JC 
DECAUX NOR THE CITY SHALL BE RESPONSIBLE FOR ANY DELAYS ASSOCIATED WITH 
CONTRACTOR'S FAILURE TO PROPERLY NOTIFY AND REMIT ITS PAYMENT TO 
QURFRONT-JC DECAUX AS NOTED HEREON. 

B. CONTRACTOR SHALL CONTACTJUAN LOPEZ OR GLENN FUITIEOF MOM AT(310) 553- 
$£10CATI0N OF ANY AD BUS BENCH TO ARRANGE FOR ITS REMOVAL OR 
RELOCATION. NEFTHER MOM NOR THE QTY SHALL BE RESPONSIBLE FOR ANY DELAYS 
ASSOCIATED WITH THE CONTRACTOR'S FAILURE TO PROPERLY NOTIFY MOM AS 
NOTED HEREON. 


C CONTRACTOR SHAU CONTACT GUILLERMO GONZALEZ OF OUTFRONT-JC DECAUX 
AT (313)847-0373 A MINIMUM OF TWO (2) WEE IS PRIOR TO THE CONSTRUCTION 
OF ANY SIDEWALK AREA THAT IS INTENDED TO RECEIVE A NEW, REPLACEMENT, 
OR RELOCATED TRANSIT SHELTER, PAX, VK, AND/OR APT TO COORDINATE THE 
PLACEMENT AND INSTALLATION Of ANY SUB-GRADE FOOTING AND/OR ELECTRICAL 
COWDUrT(S) REQUIRED TO FACILITATE THE INSTALLATION OF SUCH CITY TRANSIT 
FURNITURE. 













LUOD‘UOUUIAJELU@|0n8!UJ JO 3|iqOLU 

6099 336 0l£ uos]9N jan§!W :peiuo3 
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REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Submittal of: Review and approval of proposed landscape behind sidewalk at property line 


Applicant Miguel Nelson 


5419 Hollywood Bid #C201 


Los Angeles, CA 90027 


Address: 



Name: Robe 


Bureau of Street Services, Engineering 
Division 


Location: 1149 S. Broadway, 4th Floor 


Bureau/Group: 


Contact: miguel@marvimon.com 


Phone: 310-922-6609 


Date Submitted: 


Phone: 


Fax: 


Mail Stop: 


213-847-0881 


213-847-0975 


550 


PLEASE REVIEW AND RETURN TO: 


Name: Shay Doong 


Bureau: Bureau of Engineering - Central Dist. 


Location: 201 N. Figueroa St, 3rd Floor 


wvu 


Email: 


Date Received: 


Phone 


Fax 


Mail Stop: 


Reviewer's Name: 





Recommendation: Comments: 


R-Permit Ref. No: 

Address: 

2017000024 

603-605 E. 4th St 

2017000025 

405 S. Towne Ave 

2017000097 

500 E. 4th St 

2017000100 

440 S. Towne Ave 

2017000125 

417 S. Towne Ave 

2017000126 

446 S. Towne Ave 

2017000193 

618-624 E. 4th St 

2017000223 

462-472 E. 4th St 

2017000240 

412-426 S. Crocker 

2017000241 

411S. Stanford 

2017000242 

424-426 S. Towne 

2017000243 

429-443 S. Towne 

2017000244 

463-471 E. 4th St 

2017000245 

501-505 E. 4th St 

2017000246 

408 S. Stanford 

2017000247 

417-429 S. Stanford 

2017000250 

420-426 S. San Pedro 

2017000251 

410-420 S. Towne 


213-482-7062 


213-482-7007 


503 

























































































REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Additional Comments: 



Recording Requested by and 
Recorded Document to be Forwarded 
to: 

City of Los Angeles 
Bureau of Engineering 
Central Records Section 
1149 S. Broadway 
Basement Level, B-10 
Los Angeles, CA 90015-2213 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


WHEREAS, Jennifer Cheng & Thi Chian, Due & Paula Trinh, Partnership 

468 E 4th Street _ 

Los Angeles, CA 90013 _ 

is the owner of real property, located at 
462-472 E 4th 


in the City of Los Angeles, County of Los Angeles, State of California, described as 
Lots 18-21 in Block 8 of the Wolfskill Orchard Tract 


in the official records of the County of Los Angeles in Book 30 ,Pages 9/13 of Miss. Records 

which land is bounded by or subject to an easement or right of way owned by the City of Los Angeles; and 
WHEREAS, said lessee has applied to the City of Los Angeles, hereinafter referred to as the City, for permission 
to install, construct, maintain, and/or use as temporary improvements 

New proposed landscaping behind sidewalk at the property line with approved BSS landscaping _ 


NOW THEREFORE, in consideration of the City granting revocable permission to the applicant to 
install, construct, maintain and/or use the said improvement in the right of way or easement, the undersigned 
lessee, and for lessee's heirs, successors in interest and assignees, does hereby agree as follows: 

1) To indemnify and hold harmless the City, its officers, agents and employees, from and against all cost, 
liability, loss, damage or expenditure of whatsoever kind and nature sustained or incurred by the public or other 
person and from and against all damage, loss, or expense of whatsoever kind and nature sustained or incurred by 
the City by reason of this grant of revocable permission in, on, through and/or over said easement or right of way 
of the City. Permittee hereby further agrees to assume, at its own expense, the defense of any of the aforesaid 
losses, damages or claims or of any action or actions based thereon. Permittee further agrees to acquire and 
thereafter to perpetually and permanently maintain public liability and property damage insurance in the policy 
limits established by the grant of revocable permission, with the policy of insurance naming City of Los Angeles 
as an additional insured. 


Eng. 3.685 (Rev. 01-15) 


462-472 E 4th 


Page 1 of 3 




Continuation Sheet For: 

WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


2) To waive any right to make or prosecute any claims or demands against the City, or any of its 
Boards, Departments, Officers, Employees, or Agents for any damage that may occur to said improvement, 
or any adjacent properties, or relate to permissive use granted, by virtue of the use, construction, 
maintenance or other act with said easement or right of way by or under authority of said City, or for any 
damage due to substances or activities emanating from within or without such City facilities. 

3) To remove all said improvements, and restore the affected Right of Way or Easement, without 
expense to the City at the request of the Board of Public Works of said City, or its Officers, Employees, or 
Agents by virtue of revocation of the permit. 

4) To maintain the improvement at all times to the satisfaction of the City or to reimburse the City for 
expenditures for maintaining the improvements should the undersigned fail to do so. 

5) To grant to the City, its Agents, Representatives, Officers and Employees the right of ingress and 
egress over the above described improvement to any or all portions of said street, easement or right of way 
including the portions covered by buildings, furnishings, or equipment, for the purpose of construction, 
maintenance, repair, reconstruction or removal, or other lawful acts in or to said easement of right of way. 

6) This permission is not in lieu of and in no way relieves the property lessee, and lessee's heirs, 
successors in interest or assigns from contributing to or assessments for city improvements at, in, on or about 
said Right of Way or Easement. 

7) This agreement shall remain in full force and effect until released by the Board of Public Works 
Commissioners of the City of Los Angeles. 

This waiver shall be and constitute a covenant running with the land and be binding upon the heirs, 
executors, administrators, successors in interest, assignees as their interest may appear, and may be recorded 
by either said lessees of the City of Los Angeles. 

IN WITNESS WHEREOF, the lessee has caused these presents to be executed this 
_ day of_, 20_ 


NAME 




Print or Type 

Signature 

NAME 

NAME 

Print or Type 

Signature 


Print or Type 

Signature 


Eng. 3.685 (Rev. 01-15) 


462-472 E 4th 
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Continuation Sheet For: 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validitv of that document. 


STATE OF CALIFORNIA 
COUNTY OF LOS ANGELES} ss. 

On this_day of,_20_, before me, 

a Notary Public in and for said County and State, personally appeared 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are subscribed 
to the within instrument and acknowledged to me that he/she/they executed the same in his/her/their 
authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity 
upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


Signature of Notary Public 

Accepted by the City Engineer of the City of Los 

Angeles on_, 20_. 

BY 


(Division and District Office) 


(Notary Seal) 

Plan No. _ 

Y-Map No. 126A213-A 

Drainage Map. No. 516 _ 

District Map No. 127-5A213 

Plans Submitted Yes_No 

Waiver Number W - _ 


Eng. 3.685 (Rev. 01-15) 


462-472 E 4th 
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RECORDING REQUESTED BY 


675 



The untl :rsipined grant trU) det:lnre(s)= (? aJ^ 

Oocumet Lrtry transfer t,»\ is $_ V V _ O W ? ^ 

0\) couted on full value of property conveyed, or 

< ) commuted on full va uc less value of liens and encumbrances remaining at time of sale. 

< ) UnincorpiKRted arcs. I ) City of _, anil 

FOR A VALUABLE CONSIDERATION, receipt of which ia hereby acknowledged, 

R. M. SLOAN CO. 

a corporition organized under the laws of the State of Nevada hereby GRANTS to 

rAMASHOj HiC,j a Call.fornia corporation 

the follow.ng described real property in the Cl'ty of LOS Angeles 
County <f Lot Angeles t State of California: 1C 

Lot<s ? ~o 21 inclusive and Lots 30 to 35 inclusive, Block 9 of 
WolfsUill Orchard Tract, in the City of Los Angeles, County of Los 
Ar^el js, State of California, as per mat) recorded in Book, 30 Page 
0 of Miscellaneous Seconds, in the Office of the County Recorder 
of ea:d County. 


In Witr ess Whereof, said corporation has caused its corporate name and ^oa! to fce affixed hereto and this instra* 


ment Lt be ^teculed by its 
thereunt> dv pv authorized. 

Dated._■ 

STATE OV CALIFORNIA 
COUNTY 0? '~&S 

On_ ■Szil. ‘-U2ZJ*. 


. before me, llir uni 


rigned, a Nttary Public m and for hi d State, pewnalfy Appeared 

JTjVaV A. ^Lstewrgsz- _,^koc>K< 

to me to be he— -..— - — ..President, and 

.. . /^JP. & -_known In me to be’ 


to me to be he— -..—.. .. ..President, and 

.. . ' -_.. known In me to be’ 

— __Secretary of the (Corporation that executed the 

within lnstrt ment known to me to be |hr perwtis who executed the 
within Insln mcnf >n behalf of the Corporation therein named, and 
Acknowledge i to nu that such Corporation executed the wimin Instru 
ment pursuant to i. i hy laws or a resolulion of it> board of director*. 

WITNESS nyhtnu and ofEcijl teal, 

Signature - p- 

/ s \Tr y**/ £ S j&, dr*L tsts 
Name iTyped or tinted) 


Tille Order Nt 


m^ccmfco xtl <*. 



t OFFICIAL SEAL 3 

JAMCS B - ELSHtR t 

NOTARY PUDLIC . CAUroRNtA JJ 
j? PHI' ClPAL OFFICE 'N £ 

* ifV'S 5 '* 1.01 ArtGELES CCt-MfY £ 

| My Coriiniss'en Expire Jarujry 2Z 1977 I 

fejruTWWr;Jii .twt. 


wi (ar«Aldit Mtnlu. ■<**!) 


L. i- U lyjCTOU or Loan No._ 

NAIL TAX STATEMENTS AS DIRECTED ABOVE 


















RECORD NO REQUESTED QY 


I “1 

>3£Wc> , /kc 1 

sin' -rf2? &r 

Vddr.ii 

C.T jL*& '*?''&***** 

Sw * L. /Vw, Z^aWa/cJ 


7a* 4€ A* Afesf*. . 



SPACE ABOVE THIS LINE FOR RECORDER'S UlE- 


Individual Grant Deed 

is lCAo ,,.,, THIS FORM FURNISHEU »Y TICOH TITLE INliORGlttl Apf 

The uitdnrs.gncd &rnnlorls) declare (s) t . - & '/^ 

Documentary transfer lax is 9_ 

(co nputed on full value of property conveyed, or 

( ) co nputed on full value less value of Hen? and encumbrances remaining: at line of sale. 

( ) Unincorpora ed area: ( ) City of_/ffA^Erg-g'.P_, and 

FOR A VALUABLE CONSIDERATION, receipt of which ia hereby acknowledged, 

IIC3.ilKT M. SLOAN* ar unmarried man 


hereby CRANT(S) to 


HAMASHO INC.* a California corporation 


the following descrihed real property in the Cluy of LOS Angeles 1 
County of Angeles t State of California: 

lot.? 15 to 21 inclusive and Lots 30 to 35 inclusive. Block 9 of 
Wolfskill 0 'chard Tract, in the City of Los Angeles, County of 
Los Angeles, State of California, as per map recorded in Book30 
■^ape 9 Miscellaneous Records, in the Office of the County 
Re'order of said County. 


__J un^ 23. 19 76 


/ . k 


ROBERT M. SLOAN 


STV1E OF « M.IFORVU „ 

CO.'JNTY_OF- -At $. _r S ‘ 

On _ -*J\J f _ _L 79 7 L _ _before me, the under 

\oiar Public ir Juil forbid State, terfunslly afjpoarr^ 


in be the pT*nii _ name__LUli E cnhcil tn the Mfithoi 

in*lr iment amt ii'kimvdi’dqcii (hit_^f.^__cxccuicd the same. 

WITNESS rm h ud anil oIBcml «*ul. 


Si»n« <$■ 

// < 7*/ it£S_ . 0*.f/v£rt- _ 

Title Order N 1 _E: 


8 OFFICIAL SEAL E 

I ASftJfc JAMES B * ^SNER 

MU ttOTARV MJBI. 1 C CALPror.MiA I 

nttric.FALorr.ee.« I 

^ I.CIS /.NCELF5 CCUNtY f 

I toy COii mission Eupfus hrunry 22 , 1977 £ 

Cuuca*»^iiMi 


Escro.tr or Loan No..... 


.MAIL TAX STATEMENTS AS D RtCTED ABOV£ 


















UMEYRIC-01 


LPADILLA 


/\CORD 


CERTIFICATE OF LIABILITY INSURANCE 


DATE (MM/DD/YYYY) 

03/08/2017 


THIS CERTIFICATE IS ISSUED AS A MATTER OF INFORMATION ONLY AND CONFERS NO RIGHTS UPON THE CERTIFICATE HOLDER. THIS 
CERTIFICATE DOES NOT AFFIRMATIVELY OR NEGATIVELY AMEND, EXTEND OR ALTER THE COVERAGE AFFORDED BY THE POLICIES 
BELOW. THIS CERTIFICATE OF INSURANCE DOES NOT CONSTITUTE A CONTRACT BETWEEN THE ISSUING INSURER(S), AUTHORIZED 
REPRESENTATIVE OR PRODUCER, AND THE CERTIFICATE HOLDER. 

IMPORTANT: If the certificate holder is an ADDITIONAL INSURED, the policy(ies) must have ADDITIONAL INSURED provisions or be endorsed. 

If SUBROGATION IS WAIVED, subject to the terms and conditions of the policy, certain policies may require an endorsement. A statement on 
this certificate does not confer rights to the certificate holder in lieu of such endorsement(s). 

producer License # 0D7961 3 

Bowermaster & Associates Insurance Agency, Inc. 

10805 Holder Street, Suite 350 

Cypress, CA 90630 

contact Leticia Padilla 

NAME: 

(A/C, N No, Ext): (714) 733-6226 (A/C, No): 

address: lpadilla@bowermaster.eom 

INSURER(S) AFFORDING COVERAGE 

NAIC # 

insurer a: American Fire & Casualty Company 

24066 

INSURED 

Umeya Rice Cake Co. 

Hamasho Inc. 

414 S. Crocker Street 

Los Angeles, CA 90013 

insurer b: Sentinel Insurance Company 

11000 

INSURER C : 


INSURER D : 


INSURER E : 


INSURER F : 



COVERAGES _ CERTIFICATE NUMBER: _ REVISION NUMBER: _ 

THIS IS TO CERTIFY THAT THE POLICIES OF INSURANCE LISTED BELOW HAVE BEEN ISSUED TO THE INSURED NAMED ABOVE FOR THE POLICY PERIOD 
INDICATED. NOTWITHSTANDING ANY REQUIREMENT, TERM OR CONDITION OF ANY CONTRACT OR OTHER DOCUMENT WITH RESPECT TO WHICH THIS 
CERTIFICATE MAY BE ISSUED OR MAY PERTAIN, THE INSURANCE AFFORDED BY THE POLICIES DESCRIBED HEREIN IS SUBJECT TO ALL THE TERMS, 
EXCLUSIONS AND CONDITIONS OF SUCH POLICIES. LIMITS SHOWN MAY HAVE BEEN REDUCED BY PAID CLAIMS. 


INSR 

LTR 

TYPE OF INSURANCE 

ADDL 

INSD 

SUBR 

WVD 

POLICY NUMBER 

POLICY EFF 
(MM/DD/YYYY* 

POLICY EXP 
/MM/DD/YYYY* 

LIMITS 

A 

X 

COMMERCIAL GENERAL LIABILITY 

X 


BKW57613006 

10/01/2016 

10/01/2017 

EACH OCCURRENCE 

$ 1,000,000 


CLAIMS-MADE 

Z 

OCCUR 

DAMAGE TO RENTED 
PREMISES (Ea occurrence* 

$ 1,000,000 






MED EXP (Any one person) 

$ 15,000 



PERSONAL & ADV INJURY 

$ 1,000,000 

GEN'L AGGREGATE LIMIT APPLIES PER: 

GENERAL AGGREGATE 

$ 2,000,000 

X 

POLICY 

LOC 

PRODUCTS - COMP/OP AGG 

$ 2,000,000 


OTHER: 




$ 

A 

AUTOMOBILE LIABILITY 



BAA57613006 

10/01/2016 

10/01/2017 

COMBINED SINGLE LIMIT 
(Ea accident* 

$ 1,000,000 

X 

ANY AUTO 



BODILY INJURY (Per person) 

$ 


OWNED 

AUTOS ONLY 
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DESCRIPTION OF OPERATIONS / LOCATIONS / VEHICLES (ACORD 101, Additional Remarks Schedule, may be attached if more space is required) 

City of Los Angeles is additional Insured as respects to General Liability per form CG88100413. 


CERTIFICATE HOLDER 

CANCELLATION 

City of Los Angeles 

700 East Temple Street 

Los Angeles, CA 90012 

SHOULD ANY OF THE ABOVE DESCRIBED POLICIES BE CANCELLED BEFORE 
THE EXPIRATION DATE THEREOF, NOTICE WILL BE DELIVERED IN 
ACCORDANCE WITH THE POLICY PROVISIONS. 

AUTHORIZED REPRESENTATIVE 



ACORD 25 (2016/03) 

© 1988-2015 ACORD CORPORATION. All rights reserved. 
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COMMERCIAL GENERAL LIABILITY 
CG 88 10 0413 

THIS ENDORSEMENT CHANGES THE POLICY. PLEASE READ IT CAREFULLY. 

COMMERCIAL GENERAL LIABILITY EXTENSION 

This endorsement modifies insurance provided under the following: 

COMMERCIAL GENERAL LIABILITY COVERAGE PART 

INDEX 

SUBJECT PAGE 

NON-OWNED AIRCRAFT 2 

NON-OWNED WATERCRAFT 2 

PROPERTY DAMAGE LIABILITY - ELEVATORS 2 

EXTENDED DAMAGE TO PROPERTY RENTED TO YOU (Tenant’s Property Damage) 2 

MEDICAL PAYMENTS EXTENSION 3 

EXTENSION OF SUPPLEMENTARY PAYMENTS - COVERAGES A AND B 3 

ADDITIONAL INSUREDS - BY CONTRACT, AGREEMENT OR PERMIT 3 

PRIMARY AND NON-CONTRIBUTORY - ADDITIONAL INSURED EXTENSION 5 

ADDITIONAL INSUREDS - EXTENDED PROTECTION OF YOUR “LIMITS OF INSURANCE” 6 

WHO IS AN INSURED - INCIDENTAL MEDICAL ERRORS/MALPRACTICE AND WHO IS AN INSURED - 6 

FELLOW EMPLOYEE EXTENSION - MANAGEMENT EMPLOYEES 

NEWLY FORMED OR ADDITIONALLY ACQUIRED ENTITIES 7 

FAILURE TO DISCLOSE HAZARDS AND PRIOR OCCURRENCES 7 

KNOWLEDGE OF OCCURRENCE, OFFENSE, CLAIM OR SUIT 7 

LIBERALIZATION CLAUSE 7 

BODILY INJURY REDEFINED 7 

EXTENDED PROPERTY DAMAGE 8 

WAIVER OF TRANSFER OF RIGHTS OF RECOVERY AGAINST OTHERS TO US - 8 

WHEN REQUIRED IN A CONTRACT OR AGREEMENT WITH YOU 
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With respect to coverage afforded by this endorsement, the provisions of the policy apply unless modified by the 
endorsement. 

A. NON-OWNED AIRCRAFT 

Under Paragraph 2. Exclusions of Section I - Coverage A - Bodily Injury And Property Damage Liability, 

exclusion g. Aircraft, Auto Or Watercraft does not apply to an aircraft provided: 

1. It is not owned by any insured; 

2. It is hired, chartered or loaned with a trained paid crew; 

3. The pilot in command holds a currently effective certificate, issued by the duly constituted authority of the 
United States of America or Canada, designating her or him a commercial or airline pilot; and 

4. It is not being used to carry persons or property for a charge. 

However, the insurance afforded by this provision does not apply if there is available to the insured other valid and 
collectible insurance, whether primary, excess (other than insurance written to apply specifically in excess of this 
policy), contingent or on any other basis, that would also apply to the loss covered under this provision. 

B. NON-OWNED WATERCRAFT 

Under Paragraph 2. Exclusions of Section I - Coverage A - Bodily Injury And Property Damage Liability, 

Subparagraph (2) of exclusion g. Aircraft, Auto Or Watercraft is replaced by the following: 

This exclusion does not apply to: 

(2) A watercraft you do not own that is: 

(a) Less than 52 feet long; and 

(b) Not being used to carry persons or property for a charge. 

C. PROPERTY DAMAGE LIABILITY - ELEVATORS 

1. Under Paragraph 2. Exclusions of Section I - Coverage A - Bodily Injury And Property Damage 
Liability, Subparagraphs (3), (4) and (6) of exclusion j. Damage To Property do not apply if such 
“property damage” results from the use of elevators. For the purpose of this provision, elevators do not 
include vehicle lifts. Vehicle lifts are lifts or hoists used in automobile service or repair operations. 

2. The following is added to Section IV - Commercial General Liability Conditions, Condition 4. Other 
Insurance, Paragraph b. Excess Insurance: 

The insurance afforded by this provision of this endorsement is excess over any property insurance, 
whether primary, excess, contingent or on any other basis. 

D. EXTENDED DAMAGE TO PROPERTY RENTED TO YOU (Tenant’s Property Damage) 

If Damage To Premises Rented To You is not otherwise excluded from this Coverage Part: 

1. Under Paragraph 2. Exclusions of Section I - Coverage A - Bodily Injury and Property Damage 
Liability: 

a. The fourth from the last paragraph of exclusion j. Damage To Property is replaced by the 
following: 

Paragraphs (1), (3) and (4) of this exclusion do not apply to "property damage" (other than 
damage by fire, lightning, explosion, smoke, or leakage from an automatic fire protection system) 
to: 

(i) Premises rented to you for a period of 7 or fewer consecutive days; or 

(ii) Contents that you rent or lease as part of a premises rental or lease agreement for a 
period of more than 7 days. 

Paragraphs (1), (3) and (4) of this exclusion do not apply to "property damage" to contents of 
premises rented to you for a period of 7 or fewer consecutive days. 

A separate limit of insurance applies to this coverage as described in Section III - Limits of 
Insurance. 
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b. The last paragraph of subsection 2. Exclusions is replaced by the following: 

Exclusions c. through n. do not apply to damage by fire, lightning, explosion, smoke or leakage 
from automatic fire protection systems to premises while rented to you or temporarily occupied by 
you with permission of the owner. A separate limit of insurance applies to Damage To Premises 
Rented To You as described in Section III - Limits Of Insurance. 

2. Paragraph 6. under Section III - Limits Of Insurance is replaced by the following: 

6. Subject to Paragraph 5. above, the Damage To Premises Rented To You Limit is the most we will 
pay under Coverage A for damages because of "property damage" to: 

a. Any one premise: 

(D While rented to you; or 

(2) While rented to you or temporarily occupied by you with permission of the owner 
for damage by fire, lightning, explosion, smoke or leakage from automatic 
protection systems; or 

b. Contents that you rent or lease as part of a premises rental or lease agreement. 

3. As regards coverage provided by this provision D. EXTENDED DAMAGE TO PROPERTY RENTED TO 
YOU (Tenant's Property Damage) - Paragraph 9.a. of Definitions is replaced with the following: 

9.a. A contract for a lease of premises. However, that portion of the contract for a lease of premises 
that indemnifies any person or organization for damage by fire, lightning, explosion, smoke, or 
leakage from automatic fire protection systems to premises while rented to you or temporarily 
occupied by you with the permission of the owner, or for damage to contents of such premises 
that are included in your premises rental or lease agreement, is not an "insured contract". 

E. MEDICAL PAYMENTS EXTENSION 

If Coverage C Medical Payments is not otherwise excluded, the Medical Payments provided by this policy are 

amended as follows: 

Under Paragraph 1. Insuring Agreement of Section I - Coverage C - Medical Payments, 

Subparagraph (b) of Paragraph a. is replaced by the following: 

(b) The expenses are incurred and reported within three years of the date of the accident; and 

F. EXTENSION OF SUPPLEMENTARY PAYMENTS - COVERAGES A AND B 

1. Under Supplementary Payments - Coverages A and B, Paragraph l.b. is replaced by the following: 

b. Up to $3,000 for cost of bail bonds required because of accidents or traffic law violations arising 
out of the use of any vehicle to which the Bodily Injury Liability Coverage applies. We do not have 
to furnish these bonds. 

2. Paragraph l.d. is replaced by the following: 

d. All reasonable expenses incurred by the insured at our request to assist us in the investigation or 
defense of the claim or “suit”, including actual loss of earnings up to $500 a day because of time 
off from work. 

G. ADDITIONAL INSUREDS - BY CONTRACT, AGREEMENT OR PERMIT 

1. Paragraph 2. under Section II - Who Is An Insured is amended to include as an insured any person or 
organization whom you have agreed to add as an additional insured in a written contract, written 
agreement or permit. Such person or organization is an additional insured but only with respect to liability 
for “bodily injury”, “property damage” or “personal and advertising injury” caused in whole or in part by: 

a. Your acts or omissions, or the acts or omissions of those acting on your behalf, in the 

performance of your on going operations for the additional insured that are the subject of the 
written contract or written agreement provided that the “bodily injury” or “property damage” occurs, 
or the “personal and advertising injury” is committed, subsequent to the signing of such written 
contract or written agreement; or 
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b. Premises or facilities rented by you or used by you; or 

c. The maintenance, operation or use by you of equipment rented or leased to you by such person 
or organization; or 

d. Operations performed by you or on your behalf for which the state or political subdivision has 
issued a permit subject to the following additional provisions: 

(1) This insurance does not apply to “bodily injury”, “property damage”, or “personal and 
advertising injury” arising out of the operations performed for the state or political 
subdivision; 

(2) This insurance does not apply to “bodily injury” or “property damage” included within the 
“completed operations hazard”. 

(3) Insurance applies to premises you own, rent, or control but only with respect to the 
following hazards: 

a) The existence, maintenance, repair, construction, erection, or removal of 

advertising signs, awnings, canopies, cellar entrances, coal holes, driveways, 
manholes, marquees, hoist away openings, sidewalk vaults, street banners, or 
decorations and similar exposures; or 

(b) The construction, erection, or removal of elevators; or 

(c) The ownership, maintenance, or use of any elevators covered by this insurance. 


However: 

1. The insurance afforded to such additional insured only applies to the extent permitted by law; and 

2. If coverage provided to the additional insured is required by a contract or agreement, the insurance 
afforded to such additional insured will not be broader than that which you are required by the contract or 
agreement to provide for such additional insured. 

With respect to Paragraph l.a. above, a person’s or organization’s status as an additional insured under this 
endorsement ends when: 

(1) All work, including materials, parts or equipment furnished in connection with such work, 
on the project (other than service, maintenance or repairs) to be performed by or on 
behalf of the additional insured(s) at the location of the covered operations has been 
completed; or 

(2) That portion of "your work” out of which the injury or damage arises has been put to its 
intended use by any person or organization other than another contractor or subcontractor 
engaged in performing operations for a principal as a part of the same project. 

With respect to Paragraph l.b. above, a person’s or organization’s status as an additional insured under this 
endorsement ends when their written contract or written agreement with you for such premises or facilities ends. 

With respects to Paragraph l.c. above, this insurance does not apply to any “occurrence” which takes place after 
the equipment rental or lease agreement has expired or you have returned such equipment to the lessor. 

The insurance provided by this endorsement applies only if the written contract or written agreement is signed 
prior to the "bodily injury” or "property damage". 

We have no duty to defend an additional insured under this endorsement until we receive written notice of a “suit” 
by the additional insured as required in Paragraph b. of Condition 2. Duties In the Event Of Occurrence, 

Offense, Claim Or Suit under Section IV - Commercial General Liability Conditions. 
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2. With respect to the insurance provided by this endorsement, the following are added to Paragraph 2. 

Exclusions under Section I - Coverage A - Bodily Injury And Property Damage Liability: 

This insurance does not apply to: 

a. “Bodily injury” or “property damage” arising from the sole negligence of the additional insured. 

b. “Bodily injury” or “property damage” that occurs prior to you commencing operations at the 
location where such “bodily injury” or “property damage” occurs. 

c. "Bodily injury", "property damage" or "personal and advertising injury" arising out of the rendering 
of, or the failure to render, any professional architectural, engineering or surveying services, 
including: 

(1) The preparing, approving, or failing to prepare or approve, maps, shop drawings, 
opinions, reports, surveys, field orders, change orders or drawings and specifications; or 

(2) Supervisory, inspection, architectural or engineering activities. 

This exclusion applies even if the claims against any insured allege negligence or other wrongdoing in the 
supervision, hiring, employment, training or monitoring of others by that insured, if the “occurrence” which 
caused the “bodily injury” or “property damage”, or the offense which caused the “personal and advertising 
injury”, involved the rendering of, or the failure to render, any professional architectural, engineering or 
surveying services. 

d. "Bodily injury" or "property damage" occurring after: 

(1) All work, including materials, parts or equipment furnished in connection with such work, 
on the project (other than service, maintenance or repairs) to be performed by or on 
behalf of the additional insured(s) at the location of the covered operations has been 
completed; or 

(2) That portion of "your work" out of which the injury or damage arises has been put to its 
intended use by any person or organization other than another contractor or subcontractor 
engaged in performing operations for a principal as a part of the same project. 

e. Any person or organization specifically designated as an additional insured for ongoing operations 
by a separate ADDITIONAL INSURED - OWNERS, LESSEES OR CONTRACTORS 

endorsement issued by us and made a part of this policy. 

3. With respect to the insurance afforded to these additional insureds, the following is added to Section III - 
Limits Of Insurance: 

If coverage provided to the additional insured is required by a contract or agreement, the most we will pay 
on behalf of the additional insured is the amount of insurance: 

a. Required by the contract or agreement; or 

b. Available under the applicable Limits of Insurance shown in the Declarations; 
whichever is less. 

This endorsement shall not increase the applicable Limits of Insurance shown in the Declarations. 

H. PRIMARY AND NON-CONTRIBUTORY ADDITIONAL INSURED EXTENSION 

This provision applies to any person or organization who qualifies as an additional insured under any form or 
endorsement under this policy. 

Condition 4. Other Insurance of SECTION IV - COMMERCIAL GENERAL LIABILITY CONDITIONS is 

amended as follows: 

a. The following is added to Paragraph a. Primary Insurance: 

If an additional insured's policy has an Other Insurance provision making its policy excess, and 
you have agreed in a written contract or written agreement to provide the additional insured 
coverage on a primary and noncontributory basis, this policy shall be primary and we will not seek 
contribution from the additional insured's policy for damages we cover. 
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b. The following is added to Paragraph b. Excess Insurance: 

When a written contract or written agreement, other than a premises lease, facilities rental 
contract or agreement, an equipment rental or lease contract or agreement, or permit issued by a 
state or political subdivision between you and an additional insured does not require this insurance 
to be primary or primary and non-contributory, this insurance is excess over any other insurance 
for which the additional insured is designated as a Named Insured. 

Regardless of the written agreement between you and an additional insured, this insurance is 
excess over any other insurance whether primary, excess, contingent or on any other basis for 
which the additional insured has been added as an additional insured on other policies. 

I. ADDITIONAL INSUREDS - EXTENDED PROTECTION OF YOUR “LIMITS OF INSURANCE” 

This provision applies to any person or organization who qualifies as an additional insured under any form or 

endorsement under this policy. 

1. The following is added to Condition 2. Duties In The Event Of Occurrence, Offense, Claim or Suit: 

An additional insured under this endorsement will as soon as practicable: 

a. Give written notice of an "occurrence" or an offense that may result in a claim or “suit” under this 
insurance to us; 

b. Tender the defense and indemnity of any claim or “suit” to all insurers whom also have insurance 
available to the additional insured; and 

c. Agree to make available any other insurance which the additional insured has for a loss we cover 
under this Coverage Part. 

d. We have no duty to defend or indemnify an additional insured under this endorsement until we 
receive written notice of a "suit" by the additional insured. 

2. The limits of insurance applicable to the additional insured are those specified in a written contract or 

written agreement or the limits of insurance as stated in the Declarations of this policy and defined in 

Section III - Limits of Insurance of this policy, whichever are less. These limits are inclusive of and not 

in addition to the limits of insurance available under this policy. 

J. WHO IS AN INSURED - INCIDENTAL MEDICAL ERRORS / MALPRACTICE 

WHO IS AN INSURED - FELLOW EMPLOYEE EXTENSION - MANAGEMENT EMPLOYEES 

Paragraph 2.a.(1) of Section II - Who Is An Insured is replaced with the following: 

(1) "Bodily injury" or "personal and advertising injury": 

(a) To you, to your partners or members (if you are a partnership or joint venture), to your members 
(if you are a limited liability company), to a co-"employee" while in the course of his or her 
employment or performing duties related to the conduct of your business, or to your other 
"volunteer workers" while performing duties related to the conduct of your business; 

(b) To the spouse, child, parent, brother or sister of that co-"employee" or "volunteer worker" as a 
consequence of Paragraph (1) (a) above; 

(c) For which there is any obligation to share damages with or repay someone else who must pay 
damages because of the injury described in Paragraphs (1) (a) or (b) above; or 

(d) Arising out of his or her providing or failing to provide professional health care services. However, 
if you are not in the business of providing professional health care services or providing 
professional health care personnel to others, or if coverage for providing professional health care 
services is not otherwise excluded by separate endorsement, this provision (Paragraph (d)) does 
not apply. 


CG 88 10 0413 


©2013 Liberty Mutual Insurance 

Includes copyrighted material of Insurance Services Office, Inc., with its permission. 


Page 6 of 8 



Paragraphs (a) and (b) above do not apply to “bodily injury” or “personal and advertising injury” caused by an 
“employee” who is acting in a supervisory capacity for you. Supervisory capacity as used herein means the 
“employee’s” job responsibilities assigned by you, includes the direct supervision of other “employees” of yours. 
However, none of these “employees” are insureds for “bodily injury” or “personal and advertising injury” arising out 
of their willful conduct, which is defined as the purposeful or willful intent to cause “bodily injury” or “personal and 
advertising injury”, or caused in whole or in part by their intoxication by liquor or controlled substances. 

The coverage provided by provision J. is excess over any other valid and collectable insurance available to your 
“employee”. 

K. NEWLY FORMED OR ADDITIONALLY ACQUIRED ENTITIES 

Paragraph 3. of Section II - Who Is An Insured is replaced by the following: 

3. Any organization you newly acquire or form and over which you maintain ownership or majority interest, 
will qualify as a Named Insured if there is no other similar insurance available to that organization. 
However: 

a. Coverage under this provision is afforded only until the expiration of the policy period in which the 
entity was acquired or formed by you; 

b. Coverage A does not apply to "bodily injury" or "property damage" that occurred before you 
acquired or formed the organization; and 

c. Coverage B does not apply to "personal and advertising injury" arising out of an offense 
committed before you acquired or formed the organization. 

d. Records and descriptions of operations must be maintained by the first Named Insured. 

No person or organization is an insured with respect to the conduct of any current or past partnership, joint venture 
or limited liability company that is not shown as a Named Insured in the Declarations or qualifies as an insured 
under this provision. 

L. FAILURE TO DISCLOSE HAZARDS AND PRIOR OCCURRENCES 

Under Section IV - Commercial General Liability Conditions, the following is added to Condition 6. 
Representations: 

Your failure to disclose all hazards or prior “occurrences” existing as of the inception date of the policy 
shall not prejudice the coverage afforded by this policy provided such failure to disclose all hazards or 
prior “occurrences” is not intentional. 

M. KNOWLEDGE OF OCCURRENCE, OFFENSE, CLAIM OR SUIT 

Under Section IV - Commercial General Liability Conditions, the following is added to Condition 2. Duties In 
The Event of Occurrence, Offense, Claim Or Suit: 

Knowledge of an “occurrence”, offense, claim or “suit” by an agent, servant or “employee” of any insured 
shall not in itself constitute knowledge of the insured unless an insured listed under Paragraph 1. of 
Section II - Who Is An Insured or a person who has been designated by them to receive reports of 
“occurrences”, offenses, claims or “suits” shall have received such notice from the agent, servant or 
“employee”. 

N. LIBERALIZATION CLAUSE 

If we revise this Commercial General Liability Extension Endorsement to provide more coverage without additional 
premium charge, your policy will automatically provide the coverage as of the day the revision is effective in your 
state. 

O. BODILY INJURY REDEFINED 

Under Section V - Definitions, Definition 3. is replaced by the following: 

3. “Bodily Injury” means physical injury, sickness or disease sustained by a person. This includes mental 
anguish, mental injury, shock, fright or death that results from such physical injury, sickness or disease. 
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p. 


EXTENDED PROPERTY DAMAGE 


Exclusion a. of COVERAGE A. BODILY INJURY AND PROPERTY DAMAGE LIABILITY is replaced by the 
following: 


a. Expected Or Intended Injury 


"Bodily injury" or "property damage" expected or intended from the standpoint of the insured. This 
exclusion does not apply to "bodily injury" or “property damage” resulting from the use of 
reasonable force to protect persons or property. 

Q. WAIVER OF TRANSFER OF RIGHTS OF RECOVERY AGAINST OTHERS TO US - WHEN REQUIRED IN A 
CONTRACT OR AGREEMENT WITH YOU 

Under Section IV - Commercial General Liability Conditions, the following is added to Condition 8. Transfer 
Of Rights Of Recovery Against Others To Us: 

We waive any right of recovery we may have against a person or organization because of payments we make for 
injury or damage arising out of your ongoing operations or "your work" done under a contract with that person or 
organization and included in the "products-completed operations hazard" provided: 

1. You and that person or organization have agreed in writing in a contract or agreement that you waive such 
rights against that person or organization; and 

2. The injury or damage occurs subsequent to the execution of the written contract or written agreement. 
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October 10, 2017 


Hamasho, inc a California corporations 
414 Crocker Avenue 
Los Angeles 90013 


Attn: Miguel Nelson 

412 - 426 SOUTH CROCKER STREET - REVOCABLE PERMIT REQUIREMENTS - 
APPLICATION REFERENCE NO. 2017000240 

THIS IS NOT A PERMIT 

The conditions outlined below must be satisfied before a Revocable Permit can be issued for 
the placement of the following items encroaching up to three (3) feet along Crocker St.: 

• New proposed landscaping behind sidewalk at the property line. 


CONDITIONS 


1. The property owner(s) shall provide liability and property damage insurance satisfactory to the 
City Attorney. The City Risk Manager recommends coverage in the amount of at least 
$1,000,000. Evidence of insurance must be uploaded annually by your insurance broker to 
http://track4la.lacitv.org 


2. The plans for the landscape must be reviewed and approved by the Bureau of Street Services, 
Engineering Division, 1149 S. Broadway, 4 th Floor. 


3. The design within the public right of way shall comply with appropriate permit procedures 
including any necessary special inspection. Provisions for improvements satisfactory to the City 
Engineer such as drainage, erosion control, or any other necessary requirements shall be a part 
of the permit. An “A"-Permit must be obtained from the Bureau of Engineering, Central District, 
201 N. Figueroa Street, 3 rd Floor, counter 22 after conditions 1-2 have been completed. 


4. 


The property owner(s) shall sign and notarize a Waiver of Damages agreement, obtain a Los 
Angeles County Recorder conformed copy or certified copy and submit the recorded copy to the 
Bureau of Engineering, Central District, 201 N. Figueroa Street, 3 rd Floor, Counter 20. With the 
recordation of this waiver, the property owner(s) agrees to remove all the encroachments and 
restore the public right-of-way satisfactory to the City Engineer when requested, or if the permit 


AN EQUAL EMPLOYMENT OPPORTUNITY EMPLOYER 


Recyclable and made from recycled waste. 
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Page 2 

is revoked. Please contact this office for the waiver form after Condition Nos. 1-2 have been 
completed. 

Construction must be accepted by the Bureau of Contract Administration Inspector prior to 
issuance of the revocable permit. Provide a copy of the proof of acceptance from Bureau of 
Contract Administration to BOE, Central District, Revocable Permit, Counter 20 or notify the 
Revocable Permit counter personnel. 

The Revocable permit will be issued when all the above condition are satisfied. If the applicant 
does not satisfy all the listed conditions within 180 days from the date of this correspondence, 
the application will expire and the process terminated. Once expired, a new Revocable Permit 
application and fees will be required to re-initiate the process. 


If you have any questions pertaining to this letter, please do not hesitate to contact Jacob Bigler, 
at (213) 482-7055 or via e-mail at Jacob.Biqler@lacitv.org 


Sincerely, 



District Engineer 
Central District 


RS/WT/SD/JB:jb 
C rocker. St.412-426. S .rpr 
Enclosure 

CC: miguel@marvimon.com 




THE REQUESTED WORK AND PRESENT IT TO THE CONTRACTOR. UPON REMITTANCE 
FROM CONTRACTOR FOR ITS INVOICED COSTS, OUTHtOlfT-JC DECAUX WILL 
SCHEDULE ITS CHEWSTO PERFORM THE REQUESTED WORK. NEITHER OUTFRONT-JC 
DECAUX NOR THE CITY SHALL HE RESPONSIBLE FOR ANY DELAYS ASSOCIATED WITH 
CONTRACTOR'S FAILURE TO PROPERLY NOTIFY AND REMIT TTS PAYMENT TO 
OURFRONT-TC DECAUX AS NOTED HEREON. 


B. CONTRACTOR SHALL CONTACT JUAN LOPEZ OR GLENN FUJTIE OF MOM AT [31U) 559* 

Relocation of any ad bus bench to arrange for ns removal or 

RELOCATION. NEITHER MOM NOR THE CTIY SHALL BE RESPONSIBLE FOR ANY DELAYS 
ASSOCIATED WITH THE CONTRACTOR'S FAILURE TO PROPERLY NOTIFY MOM AS 
NOTEDHEREON. 

C CONTRACTOR SHALL CONTACT GUILLERMO GONZALEZ OF OUTFRONT-JC DECAUX 
AT (213)8*7-0372 A MINIMUM OF TWO (2) WEEKS PTUOR TO THE CONSTRUCTION 
OF AMY SIDEWALK AREA THAT IS INTENDED TO RECEIVE A NEW, REPLACEMENT, 
OR RELOCATED TRANSIT 5HELTER, PAX, VK, AND/OR APT TO COORDINATE THE 
PLACEMENT AMI INSTALLATION OF ANY SUB-GRADE FOOTING AND/OR ELECTRICAL 
CONDUfTtS) REQUIRED TO FACILITATE THE INSTALLATION OF SUCH CTIY TRANSIT 
FURNITURE. 
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REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Submittal of: Review and approval of proposed landscape behind sidewalk at property line 


Applicant Miguel Nelson 


5419 Hollywood Bid #C201 


Los Angeles, CA 90027 


Address: 



Name: Robe 


Bureau of Street Services, Engineering 
Division 


Location: 1149 S. Broadway, 4th Floor 


Bureau/Group: 


Contact: miguel@marvimon.com 


Phone: 310-922-6609 


Date Submitted: 


Phone: 


Fax: 


Mail Stop: 


213-847-0881 


213-847-0975 


550 


PLEASE REVIEW AND RETURN TO: 


Name: Shay Doong 


Bureau: Bureau of Engineering - Central Dist. 


Location: 201 N. Figueroa St, 3rd Floor 


wvu 


Email: 


Date Received: 


Phone 


Fax 


Mail Stop: 


Reviewer's Name: 





Recommendation: Comments: 


R-Permit Ref. No: 

Address: 

2017000024 

603-605 E. 4th St 

2017000025 

405 S. Towne Ave 

2017000097 

500 E. 4th St 

2017000100 

440 S. Towne Ave 

2017000125 

417 S. Towne Ave 

2017000126 

446 S. Towne Ave 

2017000193 

618-624 E. 4th St 

2017000223 

462-472 E. 4th St 

2017000240 

412-426 S. Crocker 

2017000241 

411S. Stanford 

2017000242 

424-426 S. Towne 

2017000243 

429-443 S. Towne 

2017000244 

463-471 E. 4th St 

2017000245 

501-505 E. 4th St 

2017000246 

408 S. Stanford 

2017000247 

417-429 S. Stanford 

2017000250 

420-426 S. San Pedro 

2017000251 

410-420 S. Towne 


213-482-7062 


213-482-7007 


503 

























































































REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Additional Comments: 



Payment for: Revocable Permit 
Reference Number: 2017000240 


Online Credit Card Payment 


Transaction ID: 

Transaction Approved 

Payment Amount: $594.92 

4855 

First Name: 

miguel 

Last Name: 

nelson 

Address: 

5419 hollywood blvd #c201 

City: 

State: 

Los Angeles 

CA 

Zip: 

phone: 

Email: 

90027 

3109226609 

mf@miguelnelson.com 

Card Number: 

XXXX-XXXX-XXXX-1008 

Exp. Month: 

Exp. Year: 


Settlement: 


Bill Amount: 

$594.92 

Bill Date/Time: 

08/01/2017 

Bill Request ID: 

010817A15-D76D0DE3-493F-4CC0-A641-8A76DD93B13B 





Recording Requested by and 
Recorded Document to be Forwarded 
to: 

City of Los Angeles 
Bureau of Engineering 
Central Records Section 
1149 S. Broadway 
Basement Level, B-10 
Los Angeles, CA 90015-2213 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


WHEREAS, Hamasho, inc a California corporations 

414 Crocker Avenue _ 

Los Angeles, CA 90013 _ 

is the owner of real property, located at 
412-426 Crocker St. 


in the City of Los Angeles, County of Los Angeles, State of California, described as 
Lots 21 in Block 9 of the Wolfskill Orchard Tract 


in the official records of the County of Los Angeles in Book 30 ,Pages 9/13 of Miss. Records 

which land is bounded by or subject to an easement or right of way owned by the City of Los Angeles; and 
WHEREAS, said lessee has applied to the City of Los Angeles, hereinafter referred to as the City, for permission 
to install, construct, maintain, and/or use as temporary improvements 

New proposed landscaping behind sidewalk at the property line with approved BSS landscaping _ 


NOW THEREFORE, in consideration of the City granting revocable permission to the applicant to 
install, construct, maintain and/or use the said improvement in the right of way or easement, the undersigned 
lessee, and for lessee's heirs, successors in interest and assignees, does hereby agree as follows: 

1) To indemnify and hold harmless the City, its officers, agents and employees, from and against all cost, 
liability, loss, damage or expenditure of whatsoever kind and nature sustained or incurred by the public or other 
person and from and against all damage, loss, or expense of whatsoever kind and nature sustained or incurred by 
the City by reason of this grant of revocable permission in, on, through and/or over said easement or right of way 
of the City. Permittee hereby further agrees to assume, at its own expense, the defense of any of the aforesaid 
losses, damages or claims or of any action or actions based thereon. Permittee further agrees to acquire and 
thereafter to perpetually and permanently maintain public liability and property damage insurance in the policy 
limits established by the grant of revocable permission, with the policy of insurance naming City of Los Angeles 
as an additional insured. 


Eng. 3.685 (Rev. 01-15) 


412-426 Crocker St. 
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Continuation Sheet For: 

WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


2) To waive any right to make or prosecute any claims or demands against the City, or any of its 
Boards, Departments, Officers, Employees, or Agents for any damage that may occur to said improvement, 
or any adjacent properties, or relate to permissive use granted, by virtue of the use, construction, 
maintenance or other act with said easement or right of way by or under authority of said City, or for any 
damage due to substances or activities emanating from within or without such City facilities. 

3) To remove all said improvements, and restore the affected Right of Way or Easement, without 
expense to the City at the request of the Board of Public Works of said City, or its Officers, Employees, or 
Agents by virtue of revocation of the permit. 

4) To maintain the improvement at all times to the satisfaction of the City or to reimburse the City for 
expenditures for maintaining the improvements should the undersigned fail to do so. 

5) To grant to the City, its Agents, Representatives, Officers and Employees the right of ingress and 
egress over the above described improvement to any or all portions of said street, easement or right of way 
including the portions covered by buildings, furnishings, or equipment, for the purpose of construction, 
maintenance, repair, reconstruction or removal, or other lawful acts in or to said easement of right of way. 

6) This permission is not in lieu of and in no way relieves the property lessee, and lessee's heirs, 
successors in interest or assigns from contributing to or assessments for city improvements at, in, on or about 
said Right of Way or Easement. 

7) This agreement shall remain in full force and effect until released by the Board of Public Works 
Commissioners of the City of Los Angeles. 

This waiver shall be and constitute a covenant running with the land and be binding upon the heirs, 
executors, administrators, successors in interest, assignees as their interest may appear, and may be recorded 
by either said lessees of the City of Los Angeles. 

IN WITNESS WHEREOF, the lessee has caused these presents to be executed this 
_ day of_, 20_ 


NAME 




Print or Type 

Signature 

NAME 

NAME 

Print or Type 

Signature 


Print or Type 

Signature 


Eng. 3.685 (Rev. 01-15) 


412-426 Crocker St. 
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WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validitv of that document. 


STATE OF CALIFORNIA 
COUNTY OF LOS ANGELES} ss. 

On this_day of,_20_, before me, 

a Notary Public in and for said County and State, personally appeared 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are subscribed 
to the within instrument and acknowledged to me that he/she/they executed the same in his/her/their 
authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity 
upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


Signature of Notary Public 

Accepted by the City Engineer of the City of Los 

Angeles on_, 20_. 

BY 


(Division and District Office) 


(Notary Seal) 

Plan No. _ 

Y-Map No. 126A213-A 

Drainage Map. No. 516 _ 

District Map No. 127-5A213 

Plans Submitted Yes_No 

Waiver Number W - _ 


Eng. 3.685 (Rev. 01-15) 


412-426 Crocker St. 
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RECORDING REQUESTED BY 


87-1615782 


PEQViBEil \ Hi Lt iMt* 


AND WHIM RCCOROED MAIL TO 


RANKO AND KATSUYA IWAI 
lbbU KEMP 1 UN AVENUE 
MONTEREY PARK, CA. 91754 


J 


r 


MIL TAX ITAMMfwn TO 


SAME AS ABOVE 


■L 


1 


J 


RECORDED IN OFFICIAL RECORDS 
RECORDER’S OFFICE 
j . LOS ANGELES COUNTY 
CALIFORNIA 

1 PAST 4 PM 0CT 7 1987 


SURVEY MONUMENT FEE CODS 1 


/ 


FEE $7 


N 


-SPACE ABOVE THIS LINE FOR RECORDERS USE- 


CAT. NO. NN00578 
TO 1921 CA (2-83) 


Corporation Grant Deed 

THIS FORM FURNISHED BY TICOR TITLE INSURERS 


A 


The undersigned grantor(s) deciare(s): 
Documentary transfer tax is l_ 302.50 


(X) computed on full value of property conveyed, or 

( ) computed on full value less value of liens und encumbrances remaining at time of sale. 

( ) Unincorporated area: (X) City of LQ3 ANG HT i FS _ _ a nd 

FOR A VALUABLE CONSIDERATION, receipt of which is hereby acknowledged, 

CITY TOOL WORKS, INC. 

a corporation organized under the laws of the State of CALIFORNIA 
RANKO IWAI AND KATSUYA IWAI, HUSBAND ANS WIFE AS COMMUNITY PROPERTY 


hereby GRANTS to 


the following described real property in the 
County of LOS ANGELES 


CITY OF LOS ANGELES 
, State of California: 


LOTS 30 AND 31 IN BLOCK 10 OF THE WOLFS KILL ORCHARD TRACT, AS PER MAP RECORDED IN 
BOOK 30 PAGE (S) 9 OF MISCELLANEOUS RECORDS, IN THE OFFICE OF THE COUNTY RECORDER 
OF SAID COUNTY. 


In Witness Whereof, said corporation has caused its corporate name 
ment to be executed by its_President and 


to be affixed hereto and this instru- 
Secretary 


thereunto dulv authorized. 

Dated SEPTEMBER 22 , 1987 


STATK OF CALIFORNIA 
COUNTY OF _ 

On 


CITY TODL WORKS, INC., A CALIFORNIA 
CORPORATION 

^ K 


undersigned, a Notary Public in and for said State, personally 

appeared __ 

personalty known to me or proved to me on the basis of satis* 
factory evidence to be the person who executed the within 

instrument as the _ President, and 

___personally known to 

me or proved to me on the basis of satisfactory evidence to be the 

person who executed the within instrument as the _ 

Secretary of the Corporation that executed the within instrument 
and acknowledged to me that such corporation executed the 
within instrument pursuant to its by laws or a resolution of its 
board of directors. 

WITNF.SS mv hand and official seal 


_| SS By_ 

-. before me, the ^ 



President 


Secretary 


Signature 


(Thi« arwa for official notarial aval) 


Title Order No.- 


.lzhjsa. 


-Escrow or Loan No— 


MAIL TAX STATEMENTS AS DIRECTED ABOVE 











Slate of 


<2-4 


County of 


la 


’ SS. 


OFFICIAL SEAL 
WALTER R DOCTOR 

NOTARY PUBLIC - CALIFORNIA 
LOS WWELES COUNTY 
It? oonUL Mpim OCT 13, 1990 | 


On this the .23 

day of 

_ UJAut^A - 


S^/lXT 


£> o crro£- 


19 before me, 


the undersigned Notary Public, personally appeared 

- ; — WiLL/ftm A /■ Luc/Locl) 


□ personally known to me 

(JK'proved to me on the basis of satisfactory evidence 
to be the person(s) who executed the within instrument as 

- _ _or on behalf of the corporation therein 

named, and acknowledged to me that the corporattofTexeStrt^d it. 


WITNESS my hand and official seal. 

87-1615782 



Notary’s Signature 


CORPORATE ACKNOWLEDGMENT FORM /120 05? 


1 

s 

__;j 

NATIONAL NOTARY ASSOCIATION - 23012 Ventura Blvd • Woodland Hills. CA 91364 


CAT. NO. NN00737 
TO 21945 CA (1-83) 

(Corporation) 

STATE OF CALIF 
COUNTY OF 


ITICOR TITLE INSURANCE 


aery/-, \ » 87 -i6i5782 


0n _ £l£L2- 

_ r - - . - __ T~T\ //// 


said State, personally appeared 
personally known to me or proved to me on the basis 
of satisfactory evidence to be the person who executed 

the within instrument as the _ 

President, and -- — .. — . — _ 

— personally known to me or 

proved to me on the basis of satisfactory evidence to be 
the person who executed the within instrument as the 

s — ” —_ -- Secretary of the Corporation 

that executed the within instrument and acknowledged 
to me that such corporation executed the within instru¬ 
ment pursuant to its by-laws or a resolution of its 
board of dirccto 

WITNESS 1 and official { 

Signaiui 


_before me, the undersigned, a Notary Public in and for 




fisher 

, ° UeUC ' CAU ' r W»N'A 
u ! °S ANGELES COUNTY 
jgnifn. expires FEB 20. 1988 1 


(This area for official notarial seal) 


■ ■■ 









Application Ref it 2017 

Page 2 of 2 - General Notes 

Address: 

Contact: Miguel Nelson 310 922 6609 
mobile or miguel@marvimon.com 



*| CONTRACTOR SHALL ARRANGE AND PAY FOR THE REMOVAL. STORAGE, RELOCATION, 
REPLACEMENT, AND/OR RE-INSTALLATION Of ALL TRANSIT SHELTERS, PUBLIC AMENITY 
KIOSKS (PAY'S], NEWSSTAND VENDING KIOSKS (Ws), AUTOMATED PUBLIC TOILETS (API's), 
A NO/OR ADVERTISING RASED BUS BENCHES (AD BUS BENCHES) AND THEIR RELATED 
APPURTENANCES THAT MAY BE AFFECTED BY CONSTRUCTION ACTIVITIES ASSOCIATED WITH 
THESE PLANS WHETHER SHOWN AND INDICATED ON THE PLANS OR NOT. TRANSIT 
SHELTERS, PAR 1 !, VEi, AFTl, AND AD BUS BENCHES ARE THE PROPERTY OFTHE (JIY OF LOS 
ANGELES AND MAY ONLY BE REMOVED, RELOCATED, STORED, REPLACED AND/OR RE¬ 
INSTALLED BY THE (TTY'S AUTHORIZED VENDORS, OUTFRONT-X DECAUX LLC, (OUTFIWNT- 
DECAUX] AND MARTIN OUTDOOR MEDIA, LLC (MOM) 

A. CONTRACTOR SHALLCONTACTGWLLERMO GONZALEZ OF OUTFRONT-JCDECAUXAT 
(213) 6M-W72 A MINIMUM OF SIX (6) WEEKS PRIOR TO ANY REQUIRED REMOVAL 
OR RELOCATION OF A TRANSIT SHELTER, PAX VX OR APT, TO ARRANGE AND PAY 
FOR THE REQUIRED REMOVAL, RELOCATION, REPLACEMENT, OR RE-INSTALLATION. 
OLfTFRONT-JC DECAUX WILLTHEN PREPARE AN INVOICE FOR ITS COSTS TO PERFORM 
THE REQUESTED WOWLAND PRESENT ITTO THE CONTRACTOR. UPON REMITTANCE 
FROM CONTRACTOR FOR US INVOICED COSTS, OUTFRONT-JC DECAUX WILL 
SCHEDULE ITS CREWS TO PERFORM THE REQUESTED WORK. NEITHER OUTFRONT-JC 
DECAUX NOR THE CITY SHALL BE RESPONSIBLE FOR ANY DELAYS ASSOCIATED WITH 
CONTRACTOR'S FAILURE TO PROPERLY NOTIFY AND REMIT ITS PAYMENT TO 

OU RFRONT-JC OCCAUX AS NOTED HEREON. 

B. CONTRACTOR SHALL CONTACT JUAN LOPEZ OR GLENN FLURE OF MOM AT (310) 5S9- 
SjREUOCATION OF ANY AD BUS BENCH TO ARRANGE FOR ITS REMOVAL OR 
RELOCATION. NEITHER MOM NOR THE CITY SHML BE RESPONSIBLE FOR ANY DELAYS 
ASSOCIATED WITH THE CONTRACTOR'S FAILURE TO PROPERLY NOTIFY MOM AS 
NOTED HEREON. 

C CONTRACTOR SHALL CONTACT GH LLERMO GONZALEZ OF OUTTRONT-JC DECAUX 
AT 1213) M7-0S72 A MINIMUM OF TWO (2) WEEKS PRIOR TO THE CONSTRUCTION 
OF ANY SIDEWALK AREA THAT IS INTENDED TO RECEIVE A NEW, REPLACEMENT, 
OR RELOCATED TRANSIT SHELTER, PAX VX AND/OR APT TO COORDINATE THE 
PLACEMENT AND INSTALLATION OF ANT SUB-GRACE FOOTING AND/OR ELECTRICAL 
OONDumS) REQUIRED TO FACILITATE THE INSTALLATION OP SUCH CRY TRANSIT 
FURNITURE. 
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REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Submittal of: Review and approval of proposed landscape behind sidewalk at property line 


Applicant Miguel Nelson 


5419 Hollywood Bid #C201 


Los Angeles, CA 90027 


Address: 



Name: Robe 


Bureau of Street Services, Engineering 
Division 


Location: 1149 S. Broadway, 4th Floor 


Bureau/Group: 


Contact: miguel@marvimon.com 


Phone: 310-922-6609 


Date Submitted: 


Phone: 


Fax: 


Mail Stop: 


213-847-0881 


213-847-0975 


550 


PLEASE REVIEW AND RETURN TO: 


Name: Shay Doong 


Bureau: Bureau of Engineering - Central Dist. 


Location: 201 N. Figueroa St, 3rd Floor 


wvu 


Email: 


Date Received: 


Phone 


Fax 


Mail Stop: 


Reviewer's Name: 





Recommendation: Comments: 


R-Permit Ref. No: 

Address: 

2017000024 

603-605 E. 4th St 

2017000025 

405 S. Towne Ave 

2017000097 

500 E. 4th St 

2017000100 

440 S. Towne Ave 

2017000125 

417 S. Towne Ave 

2017000126 

446 S. Towne Ave 

2017000193 

618-624 E. 4th St 

2017000223 

462-472 E. 4th St 

2017000240 

412-426 S. Crocker 

2017000241 

411S. Stanford 

2017000242 

424-426 S. Towne 

2017000243 

429-443 S. Towne 

2017000244 

463-471 E. 4th St 

2017000245 

501-505 E. 4th St 

2017000246 

408 S. Stanford 

2017000247 

417-429 S. Stanford 

2017000250 

420-426 S. San Pedro 

2017000251 

410-420 S. Towne 


213-482-7062 


213-482-7007 


503 

























































































REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Additional Comments: 



Payment for: Revocable Permit 
Reference Number: 2017000241 


On me Credit Card Payment 

Transaction Approved 


Transaction ID: 

Payment Amount: $594.92 

4856 

First Name: 

miguel 

Last Name: 

nelson 

Address: 

5419 hollywood blvd #c201 

City: 

State: 

Los Angeles 

CA 

Zip: 

phone: 

Email: 

90027 

3109226609 

mf@miguelnelson.com 

Card Number: 

XXXX-XXXX-XXXX-1008 

Exp. Month: 

Exp. Year: 


Settlement: 


Bill Amount: 

$594.92 

Bill Date/Time: 

08/01/2017 

Bill Request ID: 

010817B39-73DA10BB-6F91-41A4-8840-346331A51F1D 





BOARD OF PUBLIC WORKS 
MEMBERS 

KEVIN JAMES 

PRESIDENT 

HEATHER MARIE REPENNING 

VICE PRESIDENT 

MICHAEL R. DAVIS 

PRESIDENT PRO TEMPORE 

JOEL F. JACINTO 

COMMISSIONER 

LUZ M. RIVAS 

COMMISSIONER 


City of Los Angeles 


CALIFORNIA 



ERIC GARCETTI 

MAYOR 


DEPARTMENT OF 
PUBLIC WORKS 

BUREAU OF 
ENGINEERING 


GARY LEE MOORE, PE, ENV SP 
CITY ENGINEER 

1149 S. BROADWAY, SUITE 700 
LOS ANGELES, CA 90015-2213 


http://eng.lacity.org 


FERNANDO CAMPOS 

EXECUTIVE OFFICER 


October 10, 2017 


Ranko Iwai & Katsuya Iwai 
411 Stanford Avenue 
Los Angeles CA 90013 


Attn: Miguel Nelson 

411 SOUTH STANFORD AVENUE - REVOCABLE PERMIT REQUIREMENTS - 
APPLICATION REFERENCE NO. 2017000241 

THIS IS NOT A PERMIT 

The conditions outlined below must be satisfied before a Revocable Permit can be issued for 
the placement of the following items encroaching up to three (3) feet along Stanford Ave.: 

• New proposed landscaping behind sidewalk at the property line. 


CONDITIONS 

1. The property owner(s) shall provide liability and property damage insurance satisfactory to the 
City Attorney. The City Risk Manager recommends coverage in the amount of at least 
$1,000,000. Evidence of insurance must be uploaded annually by your insurance broker to 
http://track4la.lacitv.org 

2. The plans for the landscape must be reviewed and approved by the Bureau of Street Services, 
Engineering Division, 1149 S. Broadway, 4 th Floor. 

3. The design within the public right of way shall comply with appropriate permit procedures 
including any necessary special inspection. Provisions for improvements satisfactory to the City 
Engineer such as drainage, erosion control, or any other necessary requirements shall be a part 
of the permit. An “A”-Permit must be obtained from the Bureau of Engineering, Central District, 
201 N. Figueroa Street, 3 rd Floor, counter 22 after conditions 1-2 have been completed. 

4. The property owner(s) shall sign and notarize a Waiver of Damages agreement, obtain a Los 
Angeles County Recorder conformed copy or certified copy and submit the recorded copy to the 
Bureau of Engineering, Central District, 201 N. Figueroa Street, 3 rd Floor, Counter 20. With the 
recordation of this waiver, the property owner(s) agrees to remove all the encroachments and 
restore the public right-of-way satisfactory to the City Engineer when requested, or if the permit 


AN EQUAL EMPLOYMENT OPPORTUNITY EMPLOYER 


Recyclable and made from recycled waste. 





Ranko Iwai & Katsuya Iwai 
October 10, 2017 
Page 2 

is revoked. Please contact this office for the waiver form after Condition Nos. 1-2 have been 
completed. 

Construction must be accepted by the Bureau of Contract Administration Inspector prior to 
issuance of the revocable permit. Provide a copy of the proof of acceptance from Bureau of 
Contract Administration to BOE, Central District, Revocable Permit, Counter 20 or notify the 
Revocable Permit counter personnel. 

The Revocable permit will be issued when all the above condition are satisfied. If the applicant 
does not satisfy all the listed conditions within 180 days from the date of this correspondence, 
the application will expire and the process terminated. Once expired, a new Revocable Permit 
application and fees will be required to re-initiate the process. 


If you have any questions pertaining to this letter, please do not hesitate to contact Jacob Bigler, 
at (213) 482-7055 or via e-mail at Jacob.Biqler@lacitv.org 


Sincerely, 



District Engineer 
Central District 


RS/WT/SD/JB:jb 
Stanford.Ave.411 .S.rpr 
Enclosure 

CC: miguel@marvimon.com 



Recording Requested by and 
Recorded Document to be Forwarded 
to: 

City of Los Angeles 
Bureau of Engineering 
Central Records Section 
1149 S. Broadway 
Basement Level, B-10 
Los Angeles, CA 90015-2213 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


WHEREAS, Ranko Iwai & Katsuya Iwai 

411 Stanford Avenue _ 

Los Angeles, CA 90013 _ 

is the owner of real property, located at 
411 S. Stanford Avenue 


in the City of Los Angeles, County of Los Angeles, State of California, described as 
Lots 30-31 in Block 10 of the Wolfskill Orchard Tract 


in the official records of the County of Los Angeles in Book 30 ,Pages 9 of Miss. Records 

which land is bounded by or subject to an easement or right of way owned by the City of Los Angeles; and 
WHEREAS, said lessee has applied to the City of Los Angeles, hereinafter referred to as the City, for permission 
to install, construct, maintain, and/or use as temporary improvements 

New proposed landscaping behind sidewalk at the property line with approved BSS landscaping _ 


NOW THEREFORE, in consideration of the City granting revocable permission to the applicant to 
install, construct, maintain and/or use the said improvement in the right of way or easement, the undersigned 
lessee, and for lessee's heirs, successors in interest and assignees, does hereby agree as follows: 

1) To indemnify and hold harmless the City, its officers, agents and employees, from and against all cost, 
liability, loss, damage or expenditure of whatsoever kind and nature sustained or incurred by the public or other 
person and from and against all damage, loss, or expense of whatsoever kind and nature sustained or incurred by 
the City by reason of this grant of revocable permission in, on, through and/or over said easement or right of way 
of the City. Permittee hereby further agrees to assume, at its own expense, the defense of any of the aforesaid 
losses, damages or claims or of any action or actions based thereon. Permittee further agrees to acquire and 
thereafter to perpetually and permanently maintain public liability and property damage insurance in the policy 
limits established by the grant of revocable permission, with the policy of insurance naming City of Los Angeles 
as an additional insured. 


Eng. 3.685 (Rev. 01-15) 


411 S. Stanford Avenue 


Page 1 of 3 




Continuation Sheet For: 

WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


2) To waive any right to make or prosecute any claims or demands against the City, or any of its 
Boards, Departments, Officers, Employees, or Agents for any damage that may occur to said improvement, 
or any adjacent properties, or relate to permissive use granted, by virtue of the use, construction, 
maintenance or other act with said easement or right of way by or under authority of said City, or for any 
damage due to substances or activities emanating from within or without such City facilities. 

3) To remove all said improvements, and restore the affected Right of Way or Easement, without 
expense to the City at the request of the Board of Public Works of said City, or its Officers, Employees, or 
Agents by virtue of revocation of the permit. 

4) To maintain the improvement at all times to the satisfaction of the City or to reimburse the City for 
expenditures for maintaining the improvements should the undersigned fail to do so. 

5) To grant to the City, its Agents, Representatives, Officers and Employees the right of ingress and 
egress over the above described improvement to any or all portions of said street, easement or right of way 
including the portions covered by buildings, furnishings, or equipment, for the purpose of construction, 
maintenance, repair, reconstruction or removal, or other lawful acts in or to said easement of right of way. 

6) This permission is not in lieu of and in no way relieves the property lessee, and lessee's heirs, 
successors in interest or assigns from contributing to or assessments for city improvements at, in, on or about 
said Right of Way or Easement. 

7) This agreement shall remain in full force and effect until released by the Board of Public Works 
Commissioners of the City of Los Angeles. 

This waiver shall be and constitute a covenant running with the land and be binding upon the heirs, 
executors, administrators, successors in interest, assignees as their interest may appear, and may be recorded 
by either said lessees of the City of Los Angeles. 

IN WITNESS WHEREOF, the lessee has caused these presents to be executed this 
_ day of_, 20_ 


NAME 




Print or Type 

Signature 

NAME 

NAME 

Print or Type 

Signature 


Print or Type 

Signature 


Eng. 3.685 (Rev. 01-15) 


411 S. Stanford Avenue 
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Continuation Sheet For: 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validitv of that document. 


STATE OF CALIFORNIA 
COUNTY OF LOS ANGELES} ss. 

On this_day of,_20_, before me, 

a Notary Public in and for said County and State, personally appeared 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are subscribed 
to the within instrument and acknowledged to me that he/she/they executed the same in his/her/their 
authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity 
upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


Signature of Notary Public 

Accepted by the City Engineer of the City of Los 

Angeles on_, 20_. 

BY 


(Division and District Office) 


(Notary Seal) 

Plan No. _ 

Y-Map No. 126A213-B 

Drainage Map. No. 516 _ 

District Map No. 127-5A215 

Plans Submitted Yes_No 

Waiver Number W - _ 


Eng. 3.685 (Rev. 01-15) 


411 S. Stanford Avenue 


Page 3 of 3 
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Client#: 47531 
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ACORD- CERTIFICATE OF LIABILITY INSURANCE 

THIS CERTIFICATE IS ISSUED AS A MATTER OF INFORMATION ONLY AND CONFERS NO RIGHTS UPON THE CERTIFICATE HOLDER. THIS 
CERTIFICATE DOES NOT AFFIRMATIVELY OR NEGATIVELY AMEND, EXTEND OR ALTER THE COVERAGE AFFORDED BY THE POLICIES 
BELOW. THIS CERTIFICATE OF INSURANCE DOES NOT CONSTITUTE A CONTRACT BETWEEN THE ISSUING INSURER(S), AUTHORIZED 
REPRESENTATIVE OR PRODUCER, AND THE CERTIFICATE HOLDER. 

IMPORTANT: If the certificate holder is an ADDITIONAL INSURED, the policy(ies) must be endorsed. If SUBROGATION IS WAIVED, subject to 
the terms and conditions of the policy, certain policies may require an endorsement. A statement on this certificate does not confer rights to the 
certificate holder in lieu of such endorsement(s). 

PRODUCER 

Tegner-Miller Insurance 
License #0K07568 
2001 Wilshire Blvd., #101 
Santa Monica, CA 90403 

INSURED 

Belvedere Industry, LLC 
2000 S. Santa Fe Ave. 

Compton, CA 90221 

COVERAGES cIrTIFICATE NUMBER: _ REVISION NUMBER: _ 

THIS IS TO CERTIFY THAT THE POLICIES OF INSURANCE LISTED BELOW HAVE BEEN ISSUED TO THE INSURED NAMED ABOVE FOR THE POLICY PERIOD 
INDICATED. NOTWITHSTANDING ANY REQUIREMENT, TERM OR CONDITION OF ANY CONTRACTOR OTHER DOCUMENT WITH RESPECT TO WHICH THIS 
CERTIFICATE MAY BE ISSUED OR MAY PERTAIN, THE INSURANCE AFFORDED BY THE POLICIES DESCRIBED HEREIN IS SUBJECT TO ALL THE TERMS, 
EXCLUSIONS AND CONDITIONS OF SUCH POLICIES. LIMITS SHOWN MAY HAVE BEEN REDUCED BY PAID CLAIMS. 

$1,000,000 
$300,000 
$5,000 _ 

p,000,000 
$2,000,000 
$2,000,000 

$ 

$ _ 

$ 

$ 

$ 

$ 

$ _ 

$ _ 

$ _ 

$ _ 

$ _ 

$ _ 


DESCRIPTION OF OPERATIONS / LOCATIONS / VEHICLES (Attach ACORD 101, Additional Remarks Schedule, if more space is required) 

Certificate Holder is additional insured when required by contract as respects to General Liability for the 
following location under the named insureds policy: 424-426 Towne Ave, Los Angeles CA 90013. 


TYPE OF INSURANCE 


GENERAL LIABILITY 


X COMMERCIAL GENERAL LIABILITY 
I CLAIMS-MADE X OCCUR 


GEN'L AGGREGATE LIMIT APPLIES PER: 


ADDLSUBR 
INSR WVD 


POLICY NUMBER 


6805D4095811742 


POLICY EFF POLICY EXP 

(MM/DD/YYYY) (MM/DD/YYYY) _ LIMIT 

08/15/2017 08/15/2018 each occurrence 

DAMAGE TO RENTED 
PREMISES (Ea occurrence) 

MED EXP (Any one person) 

PERSONAL & ADV INJURY 

GENERAL AGGREGATE 

PRODUCTS - COMP/OP AGG 


AUTOMOBILE LIABILITY 

ANY AUTO 
ALL OWNED 

_ AUTOS _ 

HIRED AUTOS 


SCHEDULED 

AUTOS 

NON-OWNED 

AUTOS 


COMBINED SINGLE LIMIT 
(Ea accident) _ 

BODILY INJURY (Per person) 
BODILY INJURY (Per accident) 

PROPERTY DAMAGE 
(Per accident) 


UMBRELLA LIAB 
EXCESS LIAB 


CLAIMS-MADE 


EACH OCCURRENCE 
AGGREGATE 


| PEP | RETENTION $ _ 

WORKERS COMPENSATION 

AND EMPLOYERS' LIABILITY Y , N 

ANY PROPRIETOR/PARTNER/EXECUTIVE- 

OFFICER/MEMBER EXCLUDED? 

(Mandatory in NH) 

If yes, describe under 
DESCRIPTION OF OPERATIONS below 


WC STATU- 
I TORY LIMITS 


E.L. EACH ACCIDENT _ 

E.L. DISEASE - EA EMPLOYEE 


E.L. DISEASE - POLICY LIMIT 




CERTIFICATE HOLDER_CANCELLATION 


City of Los Angeles 

SHOULD ANY OF THE ABOVE DESCRIBED POLICIES BE CANCELLED BEFORE 

THE EXPIRATION DATE THEREOF, NOTICE WILL BE DELIVERED IN 

700 East Temple Street 

ACCORDANCE WITH THE POLICY PROVISIONS. 

Los Angeles CA 90012 


AUTHORIZED REPRESENTATIVE 


-—- 


© 1988-2010 ACORD CORPORATION. All rights reserved. 

ACORD 25 (2010/05) 1 of 1 The ACORD name and logo are registered marks of ACORD 

#S77060/M77059 LMK 
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RECORDING REQUESTED BY: 

North American Title 

AND WHEN RECORDED MAIL TO: 


Belvedere Industry, LLC 
527 Ceres Avenue 
Los Angeles, CA 90013 



THIS SPACE FOR RECORDER'S USE ONLY: 


Title Order No.: 20-00390-70 


O 


o 

ft 

5 


THE UNDERSIGNED GRANTOR(S) DECLARE(S) 

DOCUMENTARY TRANSFER TAX is $341.00 
[X] computed on full value of property conveyed, or 
] computed on full value less value of liens or encumbrances remaining at time of sale. 

'X] Unincorporated area [ ] City of AND 

FOR A VALUABLE CONSIDERATION, receipt of which is hereby acknowledged, 

y , C ONTl\/t.R-OJ * 

Maura Guita Luzell, a Widow and John W. Mutch, an Unmarried Man 

hereby GRANT(s) to: 


/ 




Escrow No.: 32069 


GRANT DEED 




Belvedere Industry, LLC, a California Limited Liability Company 

the real property in the County of Los Angeles, State of California, described as: 

Lots 15 and 16 of Block 10 of the Wolfskill Orchard Tract, in the County of Los Angeles, State of California, as 
per Map recorded in Book 30, Pages 9 to 13 inclusive of Maps, in the Office of the County Recorder of said 
County. 

Also Known as: 424-426 Towne Avenue, Los Angeles, CA 
AP#: 5147-010-009 & 5147-010-010 

DOCUMENT SIGNED IN COUNTERPARTS 


DATED July 30,2008 
STATE OF CALIFORNIA 
COUNTY OF O^^tc/C 


On Attejm-r 


CL 


S', XooW 


Maura Guita U 




before me,. 

A Notary Public in and for said State personally appeared 



|CH 

tJ\c in /- 


who proved to me on the basis of satisfactory evidence to be 
the person(s) whose name(s>is^re)subscribed to the wittlb 
instrument and acknowledgecTTo me that -hote^e^fieW 
executed the same m^l)^er^^)authonze6 capacity(iesh 
and that by tTrs/hef(fheir^ignature(s) on the instrument the 
person(s), or the entifyupon behalf of which the person(s) 
acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State 
of California that the foregoing paragraph is true and correct. 
WITNESS my hand and official seal. 





e,. owtwS 

ms*-1 




COMM. #1745355 
Notary Public • California § 
Orange County -* 
I^Cowim.Ewm May 15,2011 [ 


(Seal) 


Signature_ - - _ .-- 

MAIL TAX STATEMENTS TO PARTY SHOWN BELOW; IF NO PARTY SHOWN, MAIL AS DIRECTED ABOVE: 

















RECORDING REQUESTED BY: 

North American Title 



Title Order No.: 20-00390-70 


THIS SPACE FOR RECORDER’S USE ONLY: 


Escrow No.: 32069 


GRANT DEED 


THE UNDERSIGNED GRANTOR(S) DECLARE(S) 

DOCUMENTARY TRANSFER TAX i 
] computed on full value of property conveyed, or 
[ ] computed on full value less value of liens or encumbrances remaining at time of sale. 

[X] Unincorporated area [ ] City of AND , 

FOR A VALUABLE CONSIDERATION, receipt of which is hereby acknowledged, / 

Gilbert E. Ontiveros, an Unmarried Man^ isaC n^^ z.£. 

J6v\kJ v-i . c l-v ( kA v * ( 

hereby GRANT(s) to: 

Belvedere Industry, LLC, a California Limited Liability Company 

the real property in the County of Los Angeles, State of California, described as: 

Lots 15 and 16 of Block 10 of the Wolfskill Orchard Tract, in the County of Los Angeles, State of California, as 
per Map recorded in Book 30, Pages 9 to 13 inclusive of Maps, in the Office of the County Recorder of said 
County. 

Also Known as: 424-426 Towne Avenue, Los Angeles, CA 
AP#: 5147-010-009 & 5147-010-010 


DATED February 20, 2009 
STATE OF CALIFORNIA 

COUNTY OF UQS ANGELES_ 

On March 30, 20(19 _ 

before me, Gary R. Leetnon _ 

A Notary Public in and for said State personally appeared 
Gilbert E. Ontiveros 


Gilbeft E. Ontiveros' 


who proved to me on the basis of satisfactory evidence to be W rxo t 

the person# whose name# is /ere subscribed to the within 

instrument and acknowledged to me that he /s h o/they 

executed the same in his/hei/II iStTauthorized capacity(ias^ . ^ ^ 

and that by his/h e r /ttw ir signature# on the instrument the r ^ 

person#, or the entity upon behalf of which the person# - 

acted, executed the instrument. (jSS 

I certify under PENALTY OF PERJURY under the laws of the State 

of California that the foregoing paragraph is true and correct. y 

WITNESS my hand and official seal. 


DOCUMENT SIGNED IN COUNTERPARTS 

Au A. A (T-. U \T ^ l—O L- <- 


&K GARYR. LEEMON 4> 

ft® COMM. #1738067 * 

mn notary public - California U 

yr LOS ANGELES COUNTY 0 
g^co m EXPIRES MAY 8, 2011 ? 


Signature _ y ( 
MAIL TAX STATE 


RENTS TOP ARTY Sh 


MN tv% (Seal) 

)N BELOW; IF NO PARTY SHOWN, MAIL AS DIRECTED ABOVE: 







7/27/2018 


Online Credit Card Payment Receipt 


Payment for: Revocable Permit 
Reference Number: 2017000242 


Online Credit Card Payment 

Transaction Approved 
Payment Amount: $594.92 


Transaction ID: 

4857 

First Name: 

miguel 

Last Name: 

nelson 

Address: 

5419 hollywood blvd #c201 

City: 

Los Angeles 

State: 

CA 

Zip: 

90027 

phone: 

3109226609 

Email: 

mf@miguelnelson.com 

Card Number: 

XXXX-XXXX-XXXX-1008 

Exp. Month: 


Exp. Year: 



Settlement: 

Bill Amount: $594.92 

Bill Date/Time: 08/01/2017 

Bill Request ID: 010817A15-F0F33316-58F5-404E-95DB-971321915638 


https://engpermits.lacity.org/rpermits/boe/control.cfm?action=cc_recelpt&frames=2&cfid=1171069&cftoken=b88d36990636fbf3-97B0F969-EBE1-1ED4... 1/1 





BOARD OF PUBLIC WORKS 
MEMBERS 

KEVIN JAMES 

PRESIDENT 

HEATHER MARIE REPENNING 

VICE PRESIDENT 

MICHAEL R. DAVIS 

PRESIDENT PRO TEMPORE 

JOEL F. JACINTO 
COMMISSIONER 


City of Los Angeles 

CALIFORNIA 



LUZ M. RIVAS 

COMMISSIONER 


ERIC GARCETT1 

MAYOR 


DEPARTMENT OF 
PUBLIC WORKS 

BUREAU OF 
ENGINEERING 


GARY LEE MOORE, PE, ENV SP 
CITY ENGINEER 

1149 S. BROADWAY, SUITE 700 
LOS ANGELES, CA 90015-2213 


htlp://eng. Iadty.org 


FERNANDO CAMPOS 

EXECUTIVE OFFICER 


August 10, 2017 


Belevedere Industry LLC 

527 Ceres Ave 

Los Angeles, CA 90013 

Attn: Miguel Nelson 

424 - 426 SOUTH TOWNE AVENUE - REVOCABLE PERMIT REQUIREMENTS - 
APPLICATION REFERENCE NO. 2017000242 

THIS IS NOT A PERMIT 

The conditions outlined below must be satisfied before a Revocable Permit can be issued for 
the placement of the following items encroaching up to three (3) feet two (2) inches into the 
public right-of-way Along Towne Ave.: 

• New proposed landscaping behind sidewalk at the property line. 


CONDITIONS 


1. The property owner(s) shall provide liability and property damage insurance satisfactory to the 
City Attorney. The City Risk Manager recommends coverage in the amount of at least 
$1,000,000. Evidence of insurance must be uploaded annually by your insurance broker to 

http://track4la.lacitv.orQ 

2. The plans for the landscape must be reviewed and approved by the Bureau of Street Services, 
Engineering Division, 1149 S. Broadway, 4 lh Floor. 

3. The design within the public right of way shall comply with appropriate permit procedures 
including any necessary special inspection. Provisions for improvements satisfactory to the City 
Engineer such as drainage, erosion control, or any other necessary requirements shall be a part 
of the permit. An “A“-Permit must be obtained from the Bureau of Engineering, Central District, 
201 N. Figueroa Street, 3 rd Floor, counter 22 after conditions 1-2 have been completed. 


4 . 


The property owner(s) shall sign and notarize a Waiver of Damages agreement, obtain a Los 
Angeles County Recorder conformed copy or certified copy and submit the recorded copy to the 
Bureau of Engineering, Central District, 201 N. Figueroa Street, 3 rd Floor, Counter 20. With the 
recordation of this waiver, the property owner(s) agrees to remove all the encroachments and 
restore the public right-of-way satisfactory to the City Engineer when requested, or if the permit 


Recyctebte and made Iron rwyderl waste. 



AN EQUAL EMPLOYMENT OPPORTUNITY EMPLOYER 





Belevedere Industry LLC 
August 10, 2017 
Page 2 

is revoked. Please contact this office for the waiver form after Condition Nos. 1-2 have been 
completed. 

Construction must be accepted by the Bureau of Contract Administration Inspector prior to 
issuance of the revocable permit. Provide a copy of the proof of acceptance from Bureau of 
Contract Administration to BOE, Central District, Revocable Permit, Counter 20 or notify the 
Revocable Permit counter personnel. 

The Revocable permit will be issued when all the above condition are satisfied. If the applicant 
does not satisfy all the listed conditions within 180 days from the date of this correspondence, 
the application will expire and the process terminated. Once expired, a new Revocable Permit 
application and fees will be required to re-initiate the process. 


If you have any questions pertaining to this letter, please do not hesitate to contact Jacob Bigler, 
at (213) 482-7055 or via e-mail at Jacob. BiQler@lacitv.orq 



Central District 


SB/WT/SD/JB:jb 
Towne.Ave .424-426.S .rpr 
Enclosure 

CC: miguel@marvtmon.com 




REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

City of Los Angeles - Bureau of Engineering 


Submittal of: 

Review and approval of proposed landscape behind the sidewalk. 

R-Permit Ref No: 

2017000242 

Thomas Guide: 


Project Location: 

424-426 Towne Ave 

Applicant: 

Miguel Nelson 

Contact: 

miquel(a)marvimon.com 

Phone: 

310.922.6609 

Address: 

5419 hollywood blvd #c201 

Fax: 


Los Angeles, CA 90027 



TO: 

Date submitted: 


Name: 

Robert Gutierrez 

Phone: 

213-847-0881 

Bureau/Group: 

Bureau of Street Services, 

Engineering Division 

Fax: 

213-847-0975 

Location: 

1149 S. Broadway, 4th Floor 

Mail Stop: 

550 


PLEASE REVIEW AND RETURN TO: 

Date received: 


Name: 

Shay Doong 

Phone: 

213-482-7062 

Bureau: 

Bureau of Engineering - Central District 

Fax: 

213-482-7007 

Location: 

201 N. Figueroa St, 3 rd Floor 

Mail Stop: 

503 

Email: 

Shawvue.Doong(a)lacitv.org 




Reviewer’s Name and 

Date Signed 

Recommendation (Check One) 

A 

B 

C 














Comments: 


Recommendation: A-Approved 

B - Approved with Conditions (see Comments) 
C - Not Approved (see Comments) 

















































Application Ref # 2017 

Page 2 of 2 - General Notes 


Address: 

Contact: Miguel Nelson 310 922 6609 
mobile or miguel@marvimon.com 



B. CONTRACTORSHAU. CONTACT JUAN LOPEZ OR GLENN FLUT1EOFMOM AT{310)559* 
$^ElOCAT»N OF ANY AD BUS BENCH TO ARRANGE FOR TTS REMOVAL OR 
RELOCATION. NEITHER MOM NOR THE CITY SHALL BE RESPONSIBLE FOR ANY DELAYS 
ASSOCIATED WITH THE CONTRACTOR'S FAILURE TO PROPERLY NOTIFY MOM AS 


C. CONTRACTOR SHAH CONTACT GUILLERMO GONZALEZ OF OUTFRONT-JC DECAUX 
AT (213) B47-0672 A MINIMUM OF TWO (2) WEENS PRIOR TO THE CONSTRUCTION 
OF ANY SIOEWAIK AREA THAT IS INTENDED TO RECEIVE A NEW, REPLACEMENT, 
OR RELOCATED TRANSIT SHELTER, PAN, VK, AND/OR APT TO COORDINATE THE 
PLACEMENT AND INSTALLATION OF ANY SLM-GRADE FOOTING AND/OR ELECTRICAL 
CONDUIT!S) REQHREO TO FACILITATE THE INSTALLATION OF SUCH COY TRANSIT 
FURNITURE. 
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REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Submittal of: Review and approval of proposed landscape behind sidewalk at property line 


Applicant Miguel Nelson 


5419 Hollywood Bid #C201 


Los Angeles, CA 90027 


Address: 



Name: Robe 


Bureau of Street Services, Engineering 
Division 


Location: 1149 S. Broadway, 4th Floor 


Bureau/Group: 


Contact: miguel@marvimon.com 


Phone: 310-922-6609 


Date Submitted: 


Phone: 


Fax: 


Mail Stop: 


213-847-0881 


213-847-0975 


550 


PLEASE REVIEW AND RETURN TO: 


Name: Shay Doong 


Bureau: Bureau of Engineering - Central Dist. 


Location: 201 N. Figueroa St, 3rd Floor 


wvu 


Email: 


Date Received: 


Phone 


Fax 


Mail Stop: 


Reviewer's Name: 





Recommendation: Comments: 


R-Permit Ref. No: 

Address: 

2017000024 

603-605 E. 4th St 

2017000025 

405 S. Towne Ave 

2017000097 

500 E. 4th St 

2017000100 

440 S. Towne Ave 

2017000125 

417 S. Towne Ave 

2017000126 

446 S. Towne Ave 

2017000193 

618-624 E. 4th St 

2017000223 

462-472 E. 4th St 

2017000240 

412-426 S. Crocker 

2017000241 

411S. Stanford 

2017000242 

424-426 S. Towne 

2017000243 

429-443 S. Towne 

2017000244 

463-471 E. 4th St 

2017000245 

501-505 E. 4th St 

2017000246 

408 S. Stanford 

2017000247 

417-429 S. Stanford 

2017000250 

420-426 S. San Pedro 

2017000251 

410-420 S. Towne 


213-482-7062 


213-482-7007 


503 

























































































REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Additional Comments: 



Recording Requested by and 
Recorded Document to be Forwarded 
to: 

City of Los Angeles 
Bureau of Engineering 
Central Records Section 
1149 S. Broadway 
Basement Level, B-10 
Los Angeles, CA 90015-2213 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


WHEREAS, Belvedere Industry LLC 

527 Ceres Avenue _ 

Los Angeles, CA 90013 _ 

is the owner of real property, located at 
424-426 S. Towne Avenue 


in the City of Los Angeles, County of Los Angeles, State of California, described as 
Lots 15-16 in Block 10 of the Wolfskill Orchard Tract 


in the official records of the County of Los Angeles in Book 30 ,Pages 9/13 of Miss. Records 

which land is bounded by or subject to an easement or right of way owned by the City of Los Angeles; and 
WHEREAS, said lessee has applied to the City of Los Angeles, hereinafter referred to as the City, for permission 
to install, construct, maintain, and/or use as temporary improvements 

New proposed landscaping behind sidewalk at the property line with approved BSS landscaping _ 


NOW THEREFORE, in consideration of the City granting revocable permission to the applicant to 
install, construct, maintain and/or use the said improvement in the right of way or easement, the undersigned 
lessee, and for lessee's heirs, successors in interest and assignees, does hereby agree as follows: 

1) To indemnify and hold harmless the City, its officers, agents and employees, from and against all cost, 
liability, loss, damage or expenditure of whatsoever kind and nature sustained or incurred by the public or other 
person and from and against all damage, loss, or expense of whatsoever kind and nature sustained or incurred by 
the City by reason of this grant of revocable permission in, on, through and/or over said easement or right of way 
of the City. Permittee hereby further agrees to assume, at its own expense, the defense of any of the aforesaid 
losses, damages or claims or of any action or actions based thereon. Permittee further agrees to acquire and 
thereafter to perpetually and permanently maintain public liability and property damage insurance in the policy 
limits established by the grant of revocable permission, with the policy of insurance naming City of Los Angeles 
as an additional insured. 


Eng. 3.685 (Rev. 01-15) 


424-426 S. Towne Avenue 


Page 1 of 3 




Continuation Sheet For: 

WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


2) To waive any right to make or prosecute any claims or demands against the City, or any of its 
Boards, Departments, Officers, Employees, or Agents for any damage that may occur to said improvement, 
or any adjacent properties, or relate to permissive use granted, by virtue of the use, construction, 
maintenance or other act with said easement or right of way by or under authority of said City, or for any 
damage due to substances or activities emanating from within or without such City facilities. 

3) To remove all said improvements, and restore the affected Right of Way or Easement, without 
expense to the City at the request of the Board of Public Works of said City, or its Officers, Employees, or 
Agents by virtue of revocation of the permit. 

4) To maintain the improvement at all times to the satisfaction of the City or to reimburse the City for 
expenditures for maintaining the improvements should the undersigned fail to do so. 

5) To grant to the City, its Agents, Representatives, Officers and Employees the right of ingress and 
egress over the above described improvement to any or all portions of said street, easement or right of way 
including the portions covered by buildings, furnishings, or equipment, for the purpose of construction, 
maintenance, repair, reconstruction or removal, or other lawful acts in or to said easement of right of way. 

6) This permission is not in lieu of and in no way relieves the property lessee, and lessee's heirs, 
successors in interest or assigns from contributing to or assessments for city improvements at, in, on or about 
said Right of Way or Easement. 

7) This agreement shall remain in full force and effect until released by the Board of Public Works 
Commissioners of the City of Los Angeles. 

This waiver shall be and constitute a covenant running with the land and be binding upon the heirs, 
executors, administrators, successors in interest, assignees as their interest may appear, and may be recorded 
by either said lessees of the City of Los Angeles. 

IN WITNESS WHEREOF, the lessee has caused these presents to be executed this 
_ day of_, 20_ 


NAME 




Print or Type 

Signature 

NAME 

NAME 

Print or Type 

Signature 


Print or Type 

Signature 


Eng. 3.685 (Rev. 01-15) 


424-426 S. Towne Avenue 
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Continuation Sheet For: 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validitv of that document. 


STATE OF CALIFORNIA 
COUNTY OF LOS ANGELES} ss. 

On this_day of,_20_, before me, 

a Notary Public in and for said County and State, personally appeared 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are subscribed 
to the within instrument and acknowledged to me that he/she/they executed the same in his/her/their 
authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity 
upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


Signature of Notary Public 

Accepted by the City Engineer of the City of Los 

Angeles on_, 20_. 

BY 


(Division and District Office) 


(Notary Seal) 

Plan No. _ 

Y-Map No. 126A213-A 

Drainage Map. No. 516 _ 

District Map No. 127-5A213 

Plans Submitted Yes_No 

Waiver Number W - _ 


Eng. 3.685 (Rev. 01-15) 


424-426 S. Towne Avenue 


Page 3 of 3 





property line 





exit door 


/—3ft dear jg^uria^ 


proposed landscaping 7ft dear to curb & obstacles 




i 


4 f t p a t h oft ra v H 


^3 



t 


t 


hydrant 


pole 


7ft dear radius 
at ali obstacles 


pole 


sign 


179 r 6 r 












































































RECORDED/FILED IN OFFICIAL RECORDS 
RECORDER'S OFFICE 
LOS ANGELES COUNTY 
CALIFORNIA 

NOV 22 1999 

AT8AM 


SPACE ABOVE THIS LINE RESERVED FOR RECORDER S USE 


TITLE(S) 

o 


FEE 

CODE 

N/A 

N/A 

0 

20 

9_ 

19 

04 

19 

REC 

FEE 

NO 

PAGES 

NO 

TITLES 

PCOR 

DA 

FEE 

SURVEY 

MON 

NOTIF 

IN VOL 
LIEN 

NON 

CONF 


EXAMINER S INT 


Assessor s Identification Number (AIN) 

To Be Completed By Examiner Or Title Company In Black Ink 

c / l / -? — o b 0- — r x o 



Number of Parcels Shown 

o O & 



Revision Number 




^ — co't £)c4r" CjO - / — £P( 

OV<3— O \\— Oil 


^ CTO REPUBLIC TITLE CO. 

9 RECORDING REQUESTED BY 
Old Republic Title Company 

WHEN RECORDED MAIL TO 
AND MAIL TAX STATEMENTS TO 

Mutual Trading Co 
431 Crocker St 
Los Angeles, CA 90013 


Title Order No 
Escrow No 


849421-44 


99 2164044 


SURVEY, ftf.Qis UlYiLHT FEE $ 10 . COHF 


FEE 


U 


o 


GRANT DEED 


/ U)- 

VC V __ ' "This conveyance confirms title to the 

grantee who continues to hold the same 
interest acquired on 10-12-72 Instr No 
614 wherein $58 30 DTT was paid, R & 

T,mi " (Si> 

Mutual Trading Co , Inc, a California Corporation, as to parcels 1 and 2 and Mutual Trading Co , a 
Corporation, as to parcel 3 

hereby GRANT(S) to 

Mutual Trading Co , Inc, a California Corporation 
the following described real property in the city of Los Angeles, County of Los Angeles, State of California 
As shown in Exhibit "A" attached hereto and made a part hereof 
A P N 5147-009-006/007/009/010/011/028 
Dated 


I 


THE UNDERSIGNED GRANTOR(S) DECLARE(S) 

DOCUMENTARY TRANSFER TAX is $0 00 CITY TAX is SO 00 

□ computed on the full value of the property conveyed or 

□ computed on full value less value of liens or encumbrances remaining at the time of sale 

□ Realty not sold 

□ Unincorporated area |3 City of Los Angeles, and 

FOR A VALUABLE CONSIDERATION, receipt of which is hereby acknowledged, 


•Wfc GRANTOR AND THE GRANISJSJcJwlE 
CONVEYANCE APS 

the PROPERTY 

w 11%?* Ml" 


MUTUAL TRADING GO , INC , 
a California corporation 


BY 




NORITASINI KANIN 


STATE OF CALIFORNIA 
COUNTY OF 


On 




.} SS 


before me, the 


WITNES! 



hand and official seal 


SJUNATUWfc * 

NOTARY S NAME *<yped or legibly printed) 


BY 


undersigned, a Notary Public in and for said State, personally 
appeared _ 


personally known to me (or proved to me on the basis of 
satisfactory evidence) to be the person(s) whose name(s) is/are 
subscribed to the within instrument and acknowledged to me that 
he/she/they executed the same in his/her/their authorized 
capacity(ies), and that by his/her/their signature(s) on the 
instrument the person(s), or the entity upon behalf of which the 
person(s) acted, executed the instrument 



Lpr^eaJ. 


f 


TETSUJIRO NAKAMURA 
Commission # 1227198 ~ 

Notncy Public - California % 
Las Angelas Count y “ 
f^yCocnm Ekp5ibs.M20,2003 


Mail Tax Statements as Directed Above 

Form provided by OLD REPUBLIC TITLE COMPANY 

DOD 101 



ORDER NO 849421-44 


EXHIBIT "A" 


PARCEL 1 

LOTS 12, 13 AND 14 IN BLOCK 9 OF THE WOLFSKILL ORCHARD TRACT, IN THE 

CITY OF'LOS ANGELES, COUNTY OF LOS ANGELES, STATE OF CALIFORNIA, AS 
PER MAP RECORDED IN BOOK 30 PAGE<S) 9 TO 13 INCLUSIVE OF 
MISCELLANEOUS RECORDS, IN THE OFFICE OF THE COUNTY RECORDER OF SAID 
COUNTY 

PARCEL 2 

LOTS 36 TO 42 INCLUSIVE, IN BLOCK 9 OF THE WOLFSKILL ORCHARD TRACT, 
IN THE CITY OF LOS ANGELES, COUNTY OF LOS ANGELES, STATE OF 
CALIFORNIA, AS PER MAP RECORDED IN BOOK 30 PAGE{S) 9 TO 13 INCLUSIVE 
OF MISCELLANEOUS RECORDS, IN THE OFFICE OF THE COUNTY RECORDER OF 
SAID COUNTY 

PARCEL 3 

LOTS 9, 10 AND 11 IN BLOCK 9 OF THE WOLFSKILL ORCHARD TRACT, IN THE 

CITY OF LOS ANGELES, COUNTY OF LOS ANGELES, STATE OF CALIFORNIA, AS 
PER MAP RECORDED IN BOOK 30 PAGE(S) 9 TO 13 INCLUSIVE OF 
MISCELLANEOUS RECORDS, IN THE OFFICE OF THE COUNTY RECORDER OF SAID 
COUNTY 


95 2164044 



Payment for: Revocable Permit 
Reference Number: 2017000243 


Online Credit Card Payment 

Transaction Approved 


Transaction ID: 

First Name: 

Last Name: 

Address: 

City: 

State: 

Zip: 

phone: 

Email: 

Payment Amount: $594.92 

4858 

miguel 

nelson 

5419 hollywood blvd #c201 

Los Angeles 

CA 

90027 

3109226609 

mf@miguelnelson.com 

Card Number: 

Exp. Month: 

Exp. Year: 

XXXX-XXXX-XXXX-1008 

Settlement: 

Bill Amount: 

Bill Date/Time: 
Bill Request ID: 

$594.92 

08/01/2017 

010817B39-0D025120-29AA-4DC9-B9F7-09ED3 F615ACC 





BOARD OF PUBLIC WORKS 
MEMBERS 

KEVIN JAMES 

PRESIDENT 

HEATHER MARIE REPENNING 

VICE PRESIDENT 

MICHAEL R. DAVIS 

PRESIDENT PRO TEMPORE 

JOEL F. JACINTO 

COMMISSIONER 

LUZ M. RIVAS 

COMMISSIONER 

FERNANDO CAMPOS 

EXECUTIVE OFFICER 


City of Los Angeles 


CALIFORNIA 



ERIC GARCETTI 

MAYOR 


DEPARTMENT OF 
PUBLIC WORKS 

BUREAU OF 
ENGINEERING 


GARY LEE MOORE, PE, ENV SP 
CITY ENGINEER 

1149 S. BROADWAY, SUITE 700 
LOS ANGELES, CA 90015-2213 


http://eng.lacity.org 


October 10, 2017 


Mutual Trading Co. 

431 Crocker Street 
Los Angeles CA 90013 


Attn: Miguel Nelson 

429 - 443 SOUTH TOWNE AVENUE - REVOCABLE PERMIT REQUIREMENTS - 
APPLICATION REFERENCE NO. 2017000243 

THIS IS NOT A PERMIT 


The conditions outlined below must be satisfied before a Revocable Permit can be issued for 
the placement of the following items encroaching up to seven (7) feet ten (10) inches along 
Towne Ave.: 

• New proposed landscaping behind sidewalk at the property line. 


CONDITIONS 


1. The property owner(s) shall provide liability and property damage insurance satisfactory to the 
City Attorney. The City Risk Manager recommends coverage in the amount of at least 
$1,000,000. Evidence of insurance must be uploaded annually by your insurance broker to 
http://track4la.lacitv.org 


2. The plans for the landscape must be reviewed and approved by the Bureau of Street Services, 
Engineering Division, 1149 S. Broadway, 4 th Floor. 


3. The design within the public right of way shall comply with appropriate permit procedures 
including any necessary special inspection. Provisions for improvements satisfactory to the City 
Engineer such as drainage, erosion control, or any other necessary requirements shall be a part 
of the permit. An “A”-Permit must be obtained from the Bureau of Engineering, Central District, 
201 N. Figueroa Street, 3 rd Floor, counter 22 after conditions 1-2 have been completed. 


4. The property owner(s) shall sign and notarize a Waiver of Damages agreement, obtain a Los 
Angeles County Recorder conformed copy or certified copy and submit the recorded copy to the 
Bureau of Engineering, Central District, 201 N. Figueroa Street, 3 rd Floor, Counter 20. With the 
recordation of this waiver, the property owner(s) agrees to remove all the encroachments and 


Recyclable and made from recycled waste. 




AN EQUAL EMPLOYMENT OPPORTUNITY EMPLOYER 




Mutual Trading Co. 

October 10, 2017 
Page 2 

restore the public right-of-way satisfactory to the City Engineer when requested, or if the permit 
is revoked. Please contact this office for the waiver form after Condition Nos. 1-2 have been 
completed. 

Construction must be accepted by the Bureau of Contract Administration Inspector prior to 
issuance of the revocable permit. Provide a copy of the proof of acceptance from Bureau of 
Contract Administration to BOE, Central District, Revocable Permit, Counter 20 or notify the 
Revocable Permit counter personnel. 

The Revocable permit will be issued when all the above condition are satisfied. If the applicant 
does not satisfy all the listed conditions within 180 days from the date of this correspondence, 
the application will expire and the process terminated. Once expired, a new Revocable Permit 
application and fees will be required to re-initiate the process. 


If you have any questions pertaining to this letter, please do not hesitate to contact Jacob Bigler, 
at (213) 482-7055 or via e-mail at Jacob.Biqler@lacitv.org 


Sincerely, 



Central District 


RS/WT/SD/JB:jb 

Towne.Ave.429-443.S.rpr 

Enclosure 

CC: miguel@marvimon.com 




Application Ref it 2017 

Page 2 of 2 - General Notes 


Address: 

Contact: Miguel Nelson 310 922 6609 
mobile or miguel@marvimon.com 



FROM CONTRACTOR FOR ITS INVOICED COSTS, OUTFRONT-JC DECAUX WILL 
SCHEDULE ITS CREWSTO PERFORM THE REQUESTED WORK, NEITHER OUTFRONT-JC 
DECAUX NOR THE CTTY SHALL BE RESPONSIBLE FOR ANY DELAYS ASSOCIATED WTTH 
CONTRACTOR’S FAILURE TO PROPERLY NOTIFY AND REMIT ITS PAYMENT TO 
OURFRONT-JC DECAUX AS NOTED HEREON. 

8. CONTRACTOR SHALL CONTACT JUAN LOPEZ OR GLENN FUJT1E0F MOM AT (310) 5SB- 
^lEUKATTON OF ANT AD BUS BENCH TO ARRANGE FOR ITS REMOVAL OR 
RELOCATION. WITHER MOV NOR THE CITY SHALL BE RESPONSIBLE FOR ANY DELAYS 
ASSOCIATED WITH THE CONTRACTOR’S FAILURE TO PROPERLY NOTIFY MOM AS 
NOTED HEREON. 


C CONTRACTOR SHALL CONTACT GUILLERMO GONZAIEZ OF OUTFRONT-JC DECAUX 
AT (213) 847-0872 A MINIMUM OF TWO (2) WEEKS PRIOR TO THE CONSTRUCTION 
OF ANY SIDEWALK AREA THAT IS INTENDED TO RECEIVE A NEW. REPLACEMENT, 
OR RELOCATED TRANSIT SHELTER, PAX, VR, AND/OR APT TO COORDINATE THE 
PLACEMENT AND INSTALLATION Of ANY SUB-GRADE FOOTING AND/OR ELECTWCAl 
CONDUIT($) REQUIRED TO FACILITATE THE INSTALLATION OF SUCH CITY TRANSIT 
FURNITURE. 


MT-fll 
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REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Submittal of: Review and approval of proposed landscape behind sidewalk at property line 


Applicant Miguel Nelson 


5419 Hollywood Bid #C201 


Los Angeles, CA 90027 


Address: 



Name: Robe 


Bureau of Street Services, Engineering 
Division 


Location: 1149 S. Broadway, 4th Floor 


Bureau/Group: 


Contact: miguel@marvimon.com 


Phone: 310-922-6609 


Date Submitted: 


Phone: 


Fax: 


Mail Stop: 


213-847-0881 


213-847-0975 


550 


PLEASE REVIEW AND RETURN TO: 


Name: Shay Doong 


Bureau: Bureau of Engineering - Central Dist. 


Location: 201 N. Figueroa St, 3rd Floor 


wvu 


Email: 


Date Received: 


Phone 


Fax 


Mail Stop: 


Reviewer's Name: 





Recommendation: Comments: 


R-Permit Ref. No: 

Address: 

2017000024 

603-605 E. 4th St 

2017000025 

405 S. Towne Ave 

2017000097 

500 E. 4th St 

2017000100 

440 S. Towne Ave 

2017000125 

417 S. Towne Ave 

2017000126 

446 S. Towne Ave 

2017000193 

618-624 E. 4th St 

2017000223 

462-472 E. 4th St 

2017000240 

412-426 S. Crocker 

2017000241 

411S. Stanford 

2017000242 

424-426 S. Towne 

2017000243 

429-443 S. Towne 

2017000244 

463-471 E. 4th St 

2017000245 

501-505 E. 4th St 

2017000246 

408 S. Stanford 

2017000247 

417-429 S. Stanford 

2017000250 

420-426 S. San Pedro 

2017000251 

410-420 S. Towne 


213-482-7062 


213-482-7007 


503 

























































































REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Additional Comments: 



Recording Requested by and 
Recorded Document to be Forwarded 
to: 

City of Los Angeles 
Bureau of Engineering 
Central Records Section 
1149 S. Broadway 
Basement Level, B-10 
Los Angeles, CA 90015-2213 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


WHEREAS, Mutual Trading Co. 

431 Crocker Street _ 

Los Angeles, CA 90013 _ 

is the owner of real property, located at 
429-443 S. Towne Avenue 


in the City of Los Angeles, County of Los Angeles, State of California, described as 
Lots 9-14, 36-42 in Block 9 of the Wolfskill Orchard Tract_ 


in the official records of the County of Los Angeles in Book 30 ,Pages 9/13 of Miss. Records 

which land is bounded by or subject to an easement or right of way owned by the City of Los Angeles; and 
WHEREAS, said lessee has applied to the City of Los Angeles, hereinafter referred to as the City, for permission 
to install, construct, maintain, and/or use as temporary improvements 

New proposed landscaping behind sidewalk at the property line with approved BSS landscaping _ 


NOW THEREFORE, in consideration of the City granting revocable permission to the applicant to 
install, construct, maintain and/or use the said improvement in the right of way or easement, the undersigned 
lessee, and for lessee's heirs, successors in interest and assignees, does hereby agree as follows: 

1) To indemnify and hold harmless the City, its officers, agents and employees, from and against all cost, 
liability, loss, damage or expenditure of whatsoever kind and nature sustained or incurred by the public or other 
person and from and against all damage, loss, or expense of whatsoever kind and nature sustained or incurred by 
the City by reason of this grant of revocable permission in, on, through and/or over said easement or right of way 
of the City. Permittee hereby further agrees to assume, at its own expense, the defense of any of the aforesaid 
losses, damages or claims or of any action or actions based thereon. Permittee further agrees to acquire and 
thereafter to perpetually and permanently maintain public liability and property damage insurance in the policy 
limits established by the grant of revocable permission, with the policy of insurance naming City of Los Angeles 
as an additional insured. 


Eng. 3.685 (Rev. 01-15) 


429-443 S. Towne Avenue 


Page 1 of 3 




Continuation Sheet For: 

WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


2) To waive any right to make or prosecute any claims or demands against the City, or any of its 
Boards, Departments, Officers, Employees, or Agents for any damage that may occur to said improvement, 
or any adjacent properties, or relate to permissive use granted, by virtue of the use, construction, 
maintenance or other act with said easement or right of way by or under authority of said City, or for any 
damage due to substances or activities emanating from within or without such City facilities. 

3) To remove all said improvements, and restore the affected Right of Way or Easement, without 
expense to the City at the request of the Board of Public Works of said City, or its Officers, Employees, or 
Agents by virtue of revocation of the permit. 

4) To maintain the improvement at all times to the satisfaction of the City or to reimburse the City for 
expenditures for maintaining the improvements should the undersigned fail to do so. 

5) To grant to the City, its Agents, Representatives, Officers and Employees the right of ingress and 
egress over the above described improvement to any or all portions of said street, easement or right of way 
including the portions covered by buildings, furnishings, or equipment, for the purpose of construction, 
maintenance, repair, reconstruction or removal, or other lawful acts in or to said easement of right of way. 

6) This permission is not in lieu of and in no way relieves the property lessee, and lessee's heirs, 
successors in interest or assigns from contributing to or assessments for city improvements at, in, on or about 
said Right of Way or Easement. 

7) This agreement shall remain in full force and effect until released by the Board of Public Works 
Commissioners of the City of Los Angeles. 

This waiver shall be and constitute a covenant running with the land and be binding upon the heirs, 
executors, administrators, successors in interest, assignees as their interest may appear, and may be recorded 
by either said lessees of the City of Los Angeles. 

IN WITNESS WHEREOF, the lessee has caused these presents to be executed this 
_ day of_, 20_ 


NAME 




Print or Type 

Signature 

NAME 

NAME 

Print or Type 

Signature 


Print or Type 

Signature 


Eng. 3.685 (Rev. 01-15) 


429-443 S. Towne Avenue 
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Continuation Sheet For: 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validitv of that document. 


STATE OF CALIFORNIA 
COUNTY OF LOS ANGELES} ss. 

On this_day of,_20_, before me, 

a Notary Public in and for said County and State, personally appeared 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are subscribed 
to the within instrument and acknowledged to me that he/she/they executed the same in his/her/their 
authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity 
upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


Signature of Notary Public 

Accepted by the City Engineer of the City of Los 

Angeles on_, 20_. 

BY 


(Division and District Office) 


(Notary Seal) 

Plan No. _ 

Y-Map No. 126A213-A 

Drainage Map. No. 516 _ 

District Map No. 127-5A213 

Plans Submitted Yes_No 

Waiver Number W - _ 


Eng. 3.685 (Rev. 01-15) 


429-443 S. Towne Avenue 
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This page is part of your document - DO NOT DISCARD 



20180167921 



Recorded/Filed in Official Records 
Recorder's Office, Los Angeles County, 
California 


02/20/18 AT 04:33PM 



FEES: 

34. 

.00 

TAXES: 

0, 

.00 

OTHER: 

0 . 

.00 

SB2 : 

75. 

00 

PAID: 

109. 

00 



201802203320043 

00014904082 



008911836 


SEQ: 

01 


DAR - Courier (Hard Copy) 
























Recording Requested By: 

M yLegal Depqt.COM 

Who? Recorded Mail Document 
and Tax Statements to: 

Imperial Assets, LLC 
3592 Rosemead Blvd #160 
Rosemead, CA 91770 


02/20/2018 


20180167921 


1 



GRANT DEED 


Assessor’s Parcel Number(s): 5147-004-001 SPACE ABOVE this UNE FOR RECORDER'S USE 

The undersigned grantor(s) declare(s) the documentary transfer tax is: County $0*00 City $0,00 
LJ Computed on the full value of the property conveyed; OR TS 

CH Computed on the full value less value of liens or encumbrances remaining at the time of sale 
□ Unincorporated Area City of: Los Angeles 

FOR VALUABLE CONSIDERATION, receipt of which is hereby acknowledged, 

Loan Usa Tran, as Trustee under the Loan Lisa Tran Family Trust dated September 21, 2006, as to an undivided 1/3 
interest; Julie Tran, a single woman, as to an undivided 1/3 interest and Kiet Tran and Jennette Huang, as Trustees of the 
Tran and Huang Family Trust dated October 1, 2012, as to an undivided 1/3 interest, all as tenants in common 

HEREBY GRANT(S) TO: 

Imperial Assets, LLC, a California Limited Liability Company 

the following property located in the City of Los Angeles, County oi Los Angeles, State of California, and more particularly 
described as follows: 


Lots 1, 2, 3 and 4 in Block 6 of Wolfskin Orchard Tract, in the City of Los Angeles, County of Los Angeles, State of 
California, as per Map Recorded in Book 30, Page 9 et seq., of Miscellaneous Records, in the office of the County Recorder 
of said County* 


Property Commonly Known As: 463 E. 4th St, Los Angeles, CA 90013 


D,T/T* Exemption: The grantors and the grantees in this conveyance are comprised of the same parties who continue to hold 
the same proportionate interest in the property, R & T 11925(d)* 

Dated 2 / 3 / Tran aild Hu3n £ Famil y Trust Tran and Huang Family Trust 


Kiet Tran, as Trustee 


Jenn**tf<£ Huang,as Trustee 


A Notary Public or other officer completing this certificate verifies only the identity of the individual who signed the document 
to which this certificate is attached, and not the truthfulness, accuracy, or validity of that document. 


State of California 
County of_ 


-A/ £ ^ _Before me,_ Ln * a Notary Public, personally appeared Kiet Tran and Jennette 

- H uan £ who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/arc subscribed to the within 
instrument and acknowledged to me that he/she/they executed the same in his/her/their authorized capacity{ies) and that by 
his/her/their signature(s) on the instrument the person(s), or the entity upon behalf of which the person(s) acted, executed the 
instrument. I certify under PENALTY OF PERJURY under the laws of the State of California, that the foregoing paragraph is true 
and correct. izZZL 1111 * ■ ■ ■ 


Notary Public - California I 

Los Angeles County if 

Commission # 2165048 £ 

My Comm. Expires Oct 16* 2020 t 


WITNESS my hand and official seal 


MAIL TAX STATEMENT TO SAME AS ABOVE 


LU3399 



ADDITIONAL SIGNATURE PAGE 
(ATTACHED TO GRANT DEED - APN: 5147-004-001) 


Loan Lisa Tran Family Trust 



Loan LisaTTran, as Trustee 


A Notary Public or other officer completing this certificate verifies only the identity of the individual who signed the 
document to which this certificate is attached, and not the truthfulness, accuracy> or validity of that document. 


State of California ) 

County of f y oS ) S.S. 

J ^ 

On_ ^j) If! _Before me,_ j PC L } ^ _ s a Notary Public, personally appeared 

Loan Lisa Tran who proved to me on the basis of satisfactory evidence to be the person(s) whose narne(s) 
is/are subscribed to the within instrument and acknowledged to me that he/she/they executed the same in 
his/her/their authorized capacity(ies) and that by his/her/their signature(s) on the instrument the person(s), or 
the entity upon behalf of which the person(s) acted, executed the instrument. 


I certify under PENALTY OF PERJURY under the laws of the State of California, that the foregoing 



A Notary Public or other officer completing this certificate verifies only the identity of the individual who signed the 
document to which this certificate is attached, and not the truthfulness, accuracy, or validity of that document 


State of California ) 

County of_ k-$ ) S.S. 

" f / 

On / / ft _Before me,_ L it' _ s a Notary Public, personally appeared 

Julie Tran who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are 
subscribed to the within instrument and acknowledged to me that he/she/they executed the same in 
his/her/their authorized capacity(ies) and that by his/her/their signature(s) on the instrument the person(s), or 
the entity upon behalf of which the person(s) acted, executed the instrument. 


I certify under PENALTY OF PERJURY under the laws of the State of California, that the foregoing 
paragraph is true and correct. 


WITNESS my hand and'dfficial seal 

¥ 



1 JOE LIM fr 

Notary Public - California t 

has Angeles County i 


Notary Public - California 
Los Angeles County 
Commission # 2165048 g 
My Comm. Expires Get 16, 2020 E 


V/ 







Payment for: Revocable Permit 
Reference Number: 2017000244 


Online Credit Card Payment 


Transaction ID: 

Transaction Approved 

Payment Amount: $594.92 

4859 

First Name: 

miguel 

Last Name: 

nelson 

Address: 

5419 hollywood blvd #c201 

City: 

State: 

Los Angeles 

CA 

Zip: 

phone: 

Email: 

90027 

3109226609 

mf@miguelnelson.com 

Card Number: 

XXXX-XXXX-XXXX-1008 

Exp. Month: 

Exp. Year: 


Settlement: 


Bill Amount: 

$594.92 

Bill Date/Time: 

08/01/2017 

Bill Request ID: 

010817B39-1F3C597D-BA56-43CA-B3DE-A1F5F7D22974 






BOARD OF PUBLIC WORKS 
MEMBERS 

KEVIN JAMES 

PRESIDENT 

HEATHER MARIE REPENNING 

VICE PRESIDENT 

MICHAEL R. DAVIS 

PRESIDENT PRO TEMPORE 

JOEL F. JACINTO 

COMMISSIONER 


City of Los Angeles 


CALIFORNIA 



LUZ M. RIVAS 

COMMISSIONER 


ERIC GARCETTI 

MAYOR 


DEPARTMENT OF 
PUBLIC WORKS 

BUREAU OF 
ENGINEERING 


GARY LEE MOORE, PE, ENV SP 
CITY ENGINEER 

1149 S. BROADWAY, SUITE 700 
LOS ANGELES, CA 90015-2213 


http://eng.lacity.org 


FERNANDO CAMPOS 

EXECUTIVE OFFICER 


October 10, 2017 


Kiet Tran, Jennette Huang and Loan Lisa Tran 
1829 S. 2nd Ave 
Arcadia 91006 


Attn: Miguel Nelson 

463 - 471 EAST 4 th STREET - REVOCABLE PERMIT REQUIREMENTS - APPLICATION 
REFERENCE NO. 2017000244 

THIS IS NOT A PERMIT 

The conditions outlined below must be satisfied before a Revocable Permit can be issued for 
the placement of the following items encroaching up to five (5) feet along 4 th St. and up to 
eighteen (18) inches along Crocker St.: 

• New proposed landscaping behind sidewalk at the property line. 


CONDITIONS 


1. The property owner(s) shall provide liability and property damage insurance satisfactory to the 
City Attorney. The City Risk Manager recommends coverage in the amount of at least 
$1,000,000. Evidence of insurance must be uploaded annually by your insurance broker to 
http://track4la.lacitv.org 

2. The plans for the landscape must be reviewed and approved by the Bureau of Street Services, 
Engineering Division, 1149 S. Broadway, 4 th Floor. 

3. The design within the public right of way shall comply with appropriate permit procedures 
including any necessary special inspection. Provisions for improvements satisfactory to the City 
Engineer such as drainage, erosion control, or any other necessary requirements shall be a part 
of the permit. An “A”-Permit must be obtained from the Bureau of Engineering, Central District, 
201 N. Figueroa Street, 3 rd Floor, counter 22 after conditions 1-2 have been completed. 


4 . 


The property owner(s) shall sign and notarize a Waiver of Damages agreement, obtain a Los 
Angeles County Recorder conformed copy or certified copy and submit the recorded copy to the 
Bureau of Engineering, Central District, 201 N. Figueroa Street, 3 rd Floor, Counter 20. With the 
recordation of this waiver, the property owner(s) agrees to remove all the encroachments and 


Recyclable and made from recycled waste. 



AN EQUAL EMPLOYMENT OPPORTUNITY EMPLOYER 





Kiet Tran, Jennette Huang and Loan Lisa Tran 
October 10, 2017 
Page 2 

restore the public right-of-way satisfactory to the City Engineer when requested, or if the permit 
is revoked. Please contact this office for the waiver form after Condition Nos. 1-2 have been 
completed. 

Construction must be accepted by the Bureau of Contract Administration Inspector prior to 
issuance of the revocable permit. Provide a copy of the proof of acceptance from Bureau of 
Contract Administration to BOE, Central District, Revocable Permit, Counter 20 or notify the 
Revocable Permit counter personnel. 

The Revocable permit will be issued when all the above condition are satisfied. If the applicant 
does not satisfy all the listed conditions within 180 days from the date of this correspondence, 
the application will expire and the process terminated. Once expired, a new Revocable Permit 
application and fees will be required to re-initiate the process. 


If you have any questions pertaining to this letter, please do not hesitate to contact Jacob Bigler, 
at (213) 482-7055 or via e-mail at Jacob.Biqler@lacitv.org 


Sincerely, 



District Engineer 
Central District 


RS/WT/SD/JB:jb 
4 th .St.463-471 .E.rpr 


Enclosure 

CC: miguel@marvinnon.com 




inisdifHitihlKhtf! 



Application Ref # 201 7 

Page 2 of 2 - General Notes 

Address: 

Contact: Miguel Nelson 310 922 6609 
mobile or miguel@marvimon.com 



X) CONTRACTOR SHALL ARRANGE AND PAY FOR THE REMOVAL. STORAGE, RELOCATION, 
REPLACEMENT, AND/OR RE-INSTA11ATK1N OF ALL TRANSIT SHELTERS, PUBLIC AMENITY 
BOSKS (PAR'S), NEWSSTAND VENDING KIOSKS (VIC'S), AUTOMATED PUBLIC TOILETS (APTs), 
AND/OR ADVERTISING BASED BUS BENCHES (AD BUS BENCKESI AND THEIR RELATED 
APPURTENANCES THAT MAY BE AFFECTED BY CONSTRUCTION ACTIVITIES ASSOCIATED WTTH 
THESE PLANS WHETHER SHOWN AND INDICATED ON THE PLANS OH NOT. TRANSIT 
SHELTERS, PAIfK, VTi, APT 1 *, AND AD BUS BENCHES ARE THE PROPERTY OPTIC CITV OF LOS 
ANGELES AND MAY ONLY BE REMOVED, RELOCATED, STORED, REPLACED AND/OR RE¬ 
INSTALLED BY THE CITY'S AUTHORIZED VENDORS, OUTFRONT-JC DECAUX, LLC, (DUTFRDNT- 

DECAUX) AND MARTIN OUTDOOR MEDIA, LLC (MOM) 

A. CONTRACTOR SHALL CONTACT GUI LIERMO GONZALEZ OF OUTFRO NT-JC DECAUX AT 
(213) 608-0872A MINIMUM OF SIX (6) WEEKS PRIOR TO ANY REQUIRED REMOVAL 
OR RELOCATION OF A TRANSIT SHELTER, PAR, V* OR APT, TO ARRANGE AND PAY 
FOR THE REQUIRED REMOVAL. RELOCATION, REPLACEMENT, OR RE-INSTALLATION. 
OUTFRONT-JC DECAUX WILL THEN PREPARE AN INVOICE FOR rT5 COSTS TO PERFORM 
THE REQUESTED WORK AND PRESENT IT70 THE CONTRACTOR. UPON REMITTANCE 
FROM CONTRACTOR FOR ITS INVOICED COSTS, OUTFRONT-K DECAUX WILL 
SCHEDULE ITS CREWS TO PERFORM THE REQUESTED WORK. NEITHER OUTFRONr-JC 
DECAUX NOR THE CITY SHAU BE RESPONSIBLE FOR ANY DELAYS ASSOCIATED WITH 
CONTRACTORS FAILURE TO PROPERLY NOTIFY AND REMIT ITS PAYMENT TO 
OURFRONT-K DECAUX AS NOTED HEREON. 

a CONTRACTOR SHALL CONTACT JUAN LOFEZ OR GLENN FLUT1E OF MOM AT (310)559- 
$EUXATION OF ANY AD BUS BENCH TO ARRANGE FOR ITS REMOVAL OR 
RELOCATION. NEITHER MOM NOR THE CITY SHALL BE RESPONSIBLE FOR ANY DELAYS 
ASSOCIATED WITH THE CONTRACTOR'S FAILURE TO PROPERLY NOTIFY MOM AS 


C CONTRACTOR SHALL CONTACT GUILLERMO GONZALEZ OF OUTFRONT-JC DECAUX 
AT (213) 847-0*72 A MINIMUM OF TWO (2) WEEKS PRIOR TO THE CONSTRUCTION 
OF ANY SIDEWALK AREA THAT IS INTENDED TO RECEIVE A NEW, REPLACEMENT, 
OR RELOCATED TRANSIT SHELTER, PAX. VK. AND/OR APT TO COORDINATE THE 
PLACEMENT AfR) INSTALLATION OF ANY SUB-GRADE FOOTING AND/OR ELECTRICAL 
CONDUITS) REQUIRED TO FACILITATE THE INSTALLATION OF SUCH CITY TRANSIT 
FURNITURE. 


MB’-HI 
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REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Submittal of: Review and approval of proposed landscape behind sidewalk at property line 


Applicant Miguel Nelson 


5419 Hollywood Bid #C201 


Los Angeles, CA 90027 


Address: 



Name: Robe 


Bureau of Street Services, Engineering 
Division 


Location: 1149 S. Broadway, 4th Floor 


Bureau/Group: 


Contact: miguel@marvimon.com 


Phone: 310-922-6609 


Date Submitted: 


Phone: 


Fax: 


Mail Stop: 


213-847-0881 


213-847-0975 


550 


PLEASE REVIEW AND RETURN TO: 


Name: Shay Doong 


Bureau: Bureau of Engineering - Central Dist. 


Location: 201 N. Figueroa St, 3rd Floor 


wvu 


Email: 


Date Received: 


Phone 


Fax 


Mail Stop: 


Reviewer's Name: 





Recommendation: Comments: 


R-Permit Ref. No: 

Address: 

2017000024 

603-605 E. 4th St 

2017000025 

405 S. Towne Ave 

2017000097 

500 E. 4th St 

2017000100 

440 S. Towne Ave 

2017000125 

417 S. Towne Ave 

2017000126 

446 S. Towne Ave 

2017000193 

618-624 E. 4th St 

2017000223 

462-472 E. 4th St 

2017000240 

412-426 S. Crocker 

2017000241 

411S. Stanford 

2017000242 

424-426 S. Towne 

2017000243 

429-443 S. Towne 

2017000244 

463-471 E. 4th St 

2017000245 

501-505 E. 4th St 

2017000246 

408 S. Stanford 

2017000247 

417-429 S. Stanford 

2017000250 

420-426 S. San Pedro 

2017000251 

410-420 S. Towne 


213-482-7062 


213-482-7007 


503 

























































































REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Additional Comments: 



Recording Requested by and 
Recorded Document to be Forwarded 
to: 

City of Los Angeles 
Bureau of Engineering 
Central Records Section 
1149 S. Broadway 
Basement Level, B-10 
Los Angeles, CA 90015-2213 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


WHEREAS, Imperial Assets, LLC 

3592 Rosemead Blvd., #160 _ 

Rosemead, CA 91770 _ 

is the owner of real property, located at 
463-471 E. 4th St. 


in the City of Los Angeles, County of Los Angeles, State of California, described as 
Lots 1-4 in Block 6 of the Wolfskill Orchard Tract 


in the official records of the County of Los Angeles in Book 30 ,Pages 9/13 of Miss. Records 

which land is bounded by or subject to an easement or right of way owned by the City of Los Angeles; and 
WHEREAS, said lessee has applied to the City of Los Angeles, hereinafter referred to as the City, for permission 
to install, construct, maintain, and/or use as temporary improvements 

New proposed landscaping behind sidewalk at the property line with approved BSS landscaping _ 


NOW THEREFORE, in consideration of the City granting revocable permission to the applicant to 
install, construct, maintain and/or use the said improvement in the right of way or easement, the undersigned 
lessee, and for lessee's heirs, successors in interest and assignees, does hereby agree as follows: 

1) To indemnify and hold harmless the City, its officers, agents and employees, from and against all cost, 
liability, loss, damage or expenditure of whatsoever kind and nature sustained or incurred by the public or other 
person and from and against all damage, loss, or expense of whatsoever kind and nature sustained or incurred by 
the City by reason of this grant of revocable permission in, on, through and/or over said easement or right of way 
of the City. Permittee hereby further agrees to assume, at its own expense, the defense of any of the aforesaid 
losses, damages or claims or of any action or actions based thereon. Permittee further agrees to acquire and 
thereafter to perpetually and permanently maintain public liability and property damage insurance in the policy 
limits established by the grant of revocable permission, with the policy of insurance naming City of Los Angeles 
as an additional insured. 


Eng. 3.685 (Rev. 01-15) 


463-471 E. 4th St 


Page 1 of 3 




Continuation Sheet For: 

WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


2) To waive any right to make or prosecute any claims or demands against the City, or any of its 
Boards, Departments, Officers, Employees, or Agents for any damage that may occur to said improvement, 
or any adjacent properties, or relate to permissive use granted, by virtue of the use, construction, 
maintenance or other act with said easement or right of way by or under authority of said City, or for any 
damage due to substances or activities emanating from within or without such City facilities. 

3) To remove all said improvements, and restore the affected Right of Way or Easement, without 
expense to the City at the request of the Board of Public Works of said City, or its Officers, Employees, or 
Agents by virtue of revocation of the permit. 

4) To maintain the improvement at all times to the satisfaction of the City or to reimburse the City for 
expenditures for maintaining the improvements should the undersigned fail to do so. 

5) To grant to the City, its Agents, Representatives, Officers and Employees the right of ingress and 
egress over the above described improvement to any or all portions of said street, easement or right of way 
including the portions covered by buildings, furnishings, or equipment, for the purpose of construction, 
maintenance, repair, reconstruction or removal, or other lawful acts in or to said easement of right of way. 

6) This permission is not in lieu of and in no way relieves the property lessee, and lessee's heirs, 
successors in interest or assigns from contributing to or assessments for city improvements at, in, on or about 
said Right of Way or Easement. 

7) This agreement shall remain in full force and effect until released by the Board of Public Works 
Commissioners of the City of Los Angeles. 

This waiver shall be and constitute a covenant running with the land and be binding upon the heirs, 
executors, administrators, successors in interest, assignees as their interest may appear, and may be recorded 
by either said lessees of the City of Los Angeles. 

IN WITNESS WHEREOF, the lessee has caused these presents to be executed this 
_ day of_, 20_ 


NAME 




Print or Type 

Signature 

NAME 

NAME 

Print or Type 

Signature 


Print or Type 

Signature 


Eng. 3.685 (Rev. 01-15) 


463-471 E. 4th St 


Page 2 of 3 




Continuation Sheet For: 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validitv of that document. 


STATE OF CALIFORNIA 
COUNTY OF LOS ANGELES} ss. 

On this_day of,_20_, before me, 

a Notary Public in and for said County and State, personally appeared 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are subscribed 
to the within instrument and acknowledged to me that he/she/they executed the same in his/her/their 
authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity 
upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


Signature of Notary Public 

Accepted by the City Engineer of the City of Los 

Angeles on_, 20_. 

BY 


(Division and District Office) 


(Notary Seal) 

Plan No. _ 

Y-Map No. 126A213-A 

Drainage Map. No. 516 _ 

District Map No. 127-5A213 

Plans Submitted Yes_No 

Waiver Number W - _ 


Eng. 3.685 (Rev. 01-15) 


463-471 E. 4th St 
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fence 



property line 


property line 


5ft landscaping 


.active driveway 


4ft path 
of travel 


7ft radius 
clear at all 
obstacles 


landscape 


52" landscaping 


pole 

28" landscaping 
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This page is part of your document - DO NOT DISCARD 



20101106992 



Recorded/Filed In Official Records 
Recorder's Office, Los Angeles County, 
California 


08/10/10 AT 08:00AM 


FEES: 

TAXES: 

OTHER: 

PAID: 



LEADSHEET 



201008100240007 


00002786630 



002824009 


SEQ: 

18 
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When Recorded Mail To: 

Michael P. Burke 
28 Hammond Suite -F 
Irvine, CA 92618 

Mail Tax Statements To: 

Michael P. Burke 
28 Hammond Suite -F 
Irvine, CA 92618 

QUITCLAIM DEED 

The undersigned Grantor(s) Declare(s) r 

DOCUMENTARY TRANSFER TAX is $ _Jkf 

The grantors and the grantees in this conveyance are comprised of the same parites who continue to hold the same 
PROPORTIONATE INTEREST IN THE PROPERTY. R & T 1 1923(D) AuJO ( O) 10 

f\f€$ 

FOR A VALUABLE CONSIDERATION, receipt of which is hereby acknowledged, 

Michael P. Burke, Trustee of the Michael P. Burke and Kathleen M. Burke Trust No. 1 Dated 10/16/85, as to 
an undivided one-sixth (1/6) interest & Daniel C. Burke, Trustee of the Daniel C. Burke and Michelle A, 
Burke Trust NO. 1 Dated 10/16/85, as to an undivided one-sixth (1/6) interest 

hereby REMISES, RELEASES AND FOREVER QUITCLAIMS to 

M & D Burke Properties L.P., a California Limited Partnership as to an undivided one-third (1/3) interest 

the following described real property 1 in the County of LOS ANGELES, State of California : 

PARCEL 1 : Lots 7 & 8 in Block 5 of Wolfskill Orchard Tract, as per map recorded in Book 30 Page 9, 
Miscellaneous Records, in the office of the county Recorder of said county. 

Commonly known as: 501 E. 4th Street, Los Angeles, CA (APN: 5147-003-032) 

Subject to; All Covenants, Conditions, Restrictions, Reservations, Exceptions, Limitations, Uses, Rights, Rights of Way, 
Easements, and other matters of record. 



*20101106992 


(space above for recorder’s use only} 


Dated: 


3-/& - 200 °] 


Michael P. Burke, Trustee of the Michael P. Burke and Kathleen M. 



Daniel C. Burke, Trustee of the Daniel C. Burke and Michelle A. 
Burke Trust No. 1 dated 10-16-85 

Daniel C. Burke, Trustee 


CERTIFICATE OF ACKNOWLEDGEMENT OF NOTARY PUBLIC 


STATE OF CALIFORNIA T 
COUNTY OF ORANGE J S.S. 

On MtlAdh before me, /3 • a notary public, personally appeared 

MICHAEL P. BURKE and DANIEL C. BURKE, who proved to me on the basis of satisfactory evidence to be the persons 
whose names are subscribed to the within instrument and acknowledged to me that they executed the same in their authorized 
capacities, and that by their signatures on the instrument the persons, or the entity upon behalf of which the persons, acted, 
executed the instrument. 


I certify under PENALTY OF PERJURY under the laws of the State of California that the forgoing paragraph is true and 


correct. 


WHEREAS my hand and official seal. 


Notary Signature (j 





&MJ 


STEPHANIE B. WAGNER ; 

COMM. 11774204 * 

NOTARY PUBLIC - CALIFORNIA V 
ORANGE COUNTY 0 
CO MM. EXPIRES NOV.JIT 2011 f 


FOR NOTARY SI : A1, 









































Payment for: Revocable Permit 
Reference Number: 2017000245 


Online Credit Card Payment 

Transaction Approved 


Transaction ID: 

Payment Amount: $594.92 

4860 

First Name: 

miguel 

Last Name: 

nelson 

Address: 

5419 hollywood blvd #c201 

City: 

State: 

Los Angeles 

CA 

Zip: 

phone: 

Email: 

90027 

3109226609 

mf@miguelnelson.com 

Card Number: 

XXXX-XXXX-XXXX-1008 

Exp. Month: 

Exp. Year: 


Settlement: 


Bill Amount: 

$594.92 

Bill Date/Time: 

08/01/2017 

Bill Request ID: 

010817A15-A5AB3EC2-524B-4CAB-A741-88F33EE974C3 





BOARD OF PUBLIC WORKS 
MEMBERS 


DEPARTMENT OF 
PUBLIC WORKS 


KEVIN JAMES 

PRESIDENT 

HEATHER MARIE REPENNING 

VICE PRESIDENT 

MICHAEL R. DAVIS 

PRESIDENT PRO TEMPORE 

JOEL F. JACINTO 

COMMISSIONER 

LUZ M. RIVAS 

COMMISSIONER 

FERNANDO CAMPOS 

EXECUTIVE OFFICER 


City of Los Angeles 


CALIFORNIA 



ERIC GARCETTI 

MAYOR 


BUREAU OF 
ENGINEERING 


GARY LEE MOORE, PE, ENV SP 
CITY ENGINEER 

1149 S. BROADWAY, SUITE 700 
LOS ANGELES, CA 90015-2213 


http://eng.lacity.org 


October 10, 2017 


M & D Burke Properties L.P., California corp. 
28 Hammond suite F 
Irvine, CA 92618 


Attn: Miguel Nelson 

501 - 505 EAST 4 th STREET - REVOCABLE PERMIT REQUIREMENTS - APPLICATION 
REFERENCE NO. 2017000245 

THIS IS NOT A PERMIT 

The conditions outlined below must be satisfied before a Revocable Permit can be issued for 
the placement of the following items encroaching up to five (5) feet along 4 th St. and up to four 
(4) feet four (4) inches along Crocker St.: 

• New proposed landscaping behind sidewalk at the property line. 


CONDITIONS 


1. The property owner(s) shall provide liability and property damage insurance satisfactory to the 
City Attorney. The City Risk Manager recommends coverage in the amount of at least 
$1,000,000. Evidence of insurance must be uploaded annually by your insurance broker to 
http://track4la.lacitv.org 


2. The plans for the landscape must be reviewed and approved by the Bureau of Street Services, 
Engineering Division, 1149 S. Broadway, 4 th Floor. 


3. The design within the public right of way shall comply with appropriate permit procedures 
including any necessary special inspection. Provisions for improvements satisfactory to the City 
Engineer such as drainage, erosion control, or any other necessary requirements shall be a part 
of the permit. An “A”-Permit must be obtained from the Bureau of Engineering, Central District, 
201 N. Figueroa Street, 3 rd Floor, counter 22 after conditions 1-2 have been completed. 


4. The property owner(s) shall sign and notarize a Waiver of Damages agreement, obtain a Los 
Angeles County Recorder conformed copy or certified copy and submit the recorded copy to the 
Bureau of Engineering, Central District, 201 N. Figueroa Street, 3 rd Floor, Counter 20. With the 
recordation of this waiver, the property owner(s) agrees to remove all the encroachments and 


Recyclable and made from recycled waste. 



AN EQUAL EMPLOYMENT OPPORTUNITY EMPLOYER 





M & D Burke Properties L.P , California corp. 

October 10, 2017 
Page 2 

restore the public right-of-way satisfactory to the City Engineer when requested, or if the permit 
is revoked. Please contact this office for the waiver form after Condition Nos. 1-2 have been 
completed. 

Construction must be accepted by the Bureau of Contract Administration Inspector prior to 
issuance of the revocable permit. Provide a copy of the proof of acceptance from Bureau of 
Contract Administration to BOE, Central District, Revocable Permit, Counter 20 or notify the 
Revocable Permit counter personnel. 

The Revocable permit will be issued when all the above condition are satisfied. If the applicant 
does not satisfy all the listed conditions within 180 days from the date of this correspondence, 
the application will expire and the process terminated. Once expired, a new Revocable Permit 
application and fees will be required to re-initiate the process. 


If you have any questions pertaining to this letter, please do not hesitate to contact Jacob Bigler, 
at (213) 482-7055 or via e-mail at Jacob. Bialer@lacitv.org 


Sincerely, 



District Engineer 
Central District 


RS/WT/SD/JB:jb 

4 th .St.501-505.E.rpr 

Enclosure 

CC: miguel@marvimon.com 







Application Ref # 2017 

Page 2 of 2 - General Notes 

Address: 

Contact: Miguel Nelson 310 922 6609 
mobile or miguel@marvimon.com 



XI CONTRACTOR SHALL ARRANGE AND PAY FOR THE REMOVAL, STORAGE, RELOCATION, 
REPLACEMENT, AND/OR RMNSTAUATION OF ALL TRANSTT SHELTERS, PUBLIC AMENITY 
KIOSKS (PAX'S], newsstand vending kiosks (vku AUTOMATED PUBLIC TOILETS (APTsJ, 
ANO/OR ADVERTISING BASED BUS BENCHES (AD BUS BENCHES] AND THEIR RELATED 
APPURTENANCES THAT MAY BE AFFECTED BY CONSTRUCTION ACTIVITIES ASSOCIATED WITH 
THESE FLANS WHETHER SHOWN AND INDICATED ON THE PLANS OR NOT. TRANSIT 
SHELTERS, PAX'S, VTl, APTs, AND AD BUS BENCHES ARE THE PROPERTY OF THE CITY OF LOS 
ANGELES M«D MAY ONLY BE REMOVED, RELOCATED, STORED. REPLACED AND/OR RE¬ 
INSTALLED BY THE CITY'S AUTHORIZED VENDORS, OUTFRONT-JC DECAUX, LLC, (OUTFRONT- 
DECAUX) AM) MARTIN OUTDOOR MEDIA, LLC (MOM) 

A CONTRACTOR SHAaCONTACTGUIUERMO GONZALEZ OF OUTFRONT-KIDECAUXAT 
(213) 608-0872 A MINIMUM OF SIX (6) WEEKS PRIOR TO ANY REQUIRED REMOVAL 
OR RELOCATION OF A TRANSTT SHELTER, PAK, VK, OR APT, TO ARRANGE AND PAY 
FOX THE REQUIRED REMOVAL, RELOCATION, REPLACEMENT, OR REHNSTAUATION. 
OUTFRONMC DECAUX WILL THEN PREPARE AN INVOICE FOR US COST5 TO PERFORM 
THE REQUESTED WORK AND PRESENT IT TO THE CONTRACTOR. LOON REMITTANCE 
FROM CONTRACTOR FOR ITS INVOICED COSTS, OUTFRQNT-JC DECAUX WILL 
SCHEDULE ITS CREWS TO PERFORM THE REQUESTED WORK. NEITHER OU1FRONTJC 
DECAUX NOR THE CITY SHALL BE RESPONSIBLE FOR ANY DELAYS ASSOCIATED WITH 
CONTRACTOR'S FAILURE TO PROPERLY NOTIFY AND REMIT ITS PAYMENT TO 
OURFRONTJC DECAUX AS NOTED HEREON. 

B. CONTRACTOR SHALL CONTACT TUAN L0PE2 OR GLENN fUmE OF MOM AT (310) 559- 
#tELOCATX)N OF ANY AO BUS BENCH TO ARRANGE FOR ITS REMOVAL OR 
RELOCATION. NEITHER MOM NOR THE CITY SHALL BE RESPONSIBLE FOR ANY OELAYS 
ASSOCIATED WITH THE CONTRACTOR'S FAILURE TO PROPERLY NOTIFY MOM AS 
NOTED HEREON, 

C CONTRACTOR SHALL CONTACT GUILLERMO GONZALEZ OF OUTFRONT-JC DECAUX 
AT (213)847-0872 A MINIMUM OF TWO (2) WEEKS PRIOR TO THE CONSTRUCTION 
OF ANY SIDEWALK AREA THAT IS INTENDED TO RECEIVE A NEW, REPLACEMENT, 
OR RELOCATED TRANSIT SHELTER, PAX, VIC AND/OR APT TO COORDINATE THE 
PLACEMENT AND INSTALLATION OF ANY SUB-GRADE FOOTING AND/OR ELECTRICAL 
CONDUITtS) REQUIREO TO FACILITATE THE INSTALLATION OF SUCH CITY TRANSIT 
FURNITURE. 














LUOD‘UOW!AJELU®|0n8!W JO 0|iqOLU 
6099 ZZ6 OLE uos|0N pn§!W :pejuo3 

}00j;S iseg SOS - LOS 

uiejSeiq SujjuEid - z p l 
SfrZOOOZ 10Z M PV uo!ieDi[ddv 










REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Submittal of: Review and approval of proposed landscape behind sidewalk at property line 


Applicant Miguel Nelson 


5419 Hollywood Bid #C201 


Los Angeles, CA 90027 


Address: 



Name: Robe 


Bureau of Street Services, Engineering 
Division 


Location: 1149 S. Broadway, 4th Floor 


Bureau/Group: 


Contact: miguel@marvimon.com 


Phone: 310-922-6609 


Date Submitted: 


Phone: 


Fax: 


Mail Stop: 


213-847-0881 


213-847-0975 


550 


PLEASE REVIEW AND RETURN TO: 


Name: Shay Doong 


Bureau: Bureau of Engineering - Central Dist. 


Location: 201 N. Figueroa St, 3rd Floor 


wvu 


Email: 


Date Received: 


Phone 


Fax 


Mail Stop: 


Reviewer's Name: 





Recommendation: Comments: 


R-Permit Ref. No: 

Address: 

2017000024 

603-605 E. 4th St 

2017000025 

405 S. Towne Ave 

2017000097 

500 E. 4th St 

2017000100 

440 S. Towne Ave 

2017000125 

417 S. Towne Ave 

2017000126 

446 S. Towne Ave 

2017000193 

618-624 E. 4th St 

2017000223 

462-472 E. 4th St 

2017000240 

412-426 S. Crocker 

2017000241 

411S. Stanford 

2017000242 

424-426 S. Towne 

2017000243 

429-443 S. Towne 

2017000244 

463-471 E. 4th St 

2017000245 

501-505 E. 4th St 

2017000246 

408 S. Stanford 

2017000247 

417-429 S. Stanford 

2017000250 

420-426 S. San Pedro 

2017000251 

410-420 S. Towne 


213-482-7062 


213-482-7007 


503 

























































































REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Additional Comments: 



Recording Requested by and 
Recorded Document to be Forwarded 
to: 

City of Los Angeles 
Bureau of Engineering 
Central Records Section 
1149 S. Broadway 
Basement Level, B-10 
Los Angeles, CA 90015-2213 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


WHEREAS, M & D Burke Properties L.P., California corp. 

28 hammond suite F _ 

Irvine, CA. 92618 _ 

is the owner of real property, located at 
501-505 East 4th Street 


in the City of Los Angeles, County of Los Angeles, State of California, described as 
Lots 7 & 8 in Block 5 of the Wolfskill Orchard Tract 


in the official records of the County of Los Angeles in Book 30 ,Pages 9/13 of Miss. Records 

which land is bounded by or subject to an easement or right of way owned by the City of Los Angeles; and 
WHEREAS, said lessee has applied to the City of Los Angeles, hereinafter referred to as the City, for permission 
to install, construct, maintain, and/or use as temporary improvements 

New proposed landscaping behind sidewalk at the property line with approved BSS landscaping _ 


NOW THEREFORE, in consideration of the City granting revocable permission to the applicant to 
install, construct, maintain and/or use the said improvement in the right of way or easement, the undersigned 
lessee, and for lessee's heirs, successors in interest and assignees, does hereby agree as follows: 

1) To indemnify and hold harmless the City, its officers, agents and employees, from and against all cost, 
liability, loss, damage or expenditure of whatsoever kind and nature sustained or incurred by the public or other 
person and from and against all damage, loss, or expense of whatsoever kind and nature sustained or incurred by 
the City by reason of this grant of revocable permission in, on, through and/or over said easement or right of way 
of the City. Permittee hereby further agrees to assume, at its own expense, the defense of any of the aforesaid 
losses, damages or claims or of any action or actions based thereon. Permittee further agrees to acquire and 
thereafter to perpetually and permanently maintain public liability and property damage insurance in the policy 
limits established by the grant of revocable permission, with the policy of insurance naming City of Los Angeles 
as an additional insured. 


Eng. 3.685 (Rev. 01-15) 


501-505 East 4th Street 


Page 1 of 3 




Continuation Sheet For: 

WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


2) To waive any right to make or prosecute any claims or demands against the City, or any of its 
Boards, Departments, Officers, Employees, or Agents for any damage that may occur to said improvement, 
or any adjacent properties, or relate to permissive use granted, by virtue of the use, construction, 
maintenance or other act with said easement or right of way by or under authority of said City, or for any 
damage due to substances or activities emanating from within or without such City facilities. 

3) To remove all said improvements, and restore the affected Right of Way or Easement, without 
expense to the City at the request of the Board of Public Works of said City, or its Officers, Employees, or 
Agents by virtue of revocation of the permit. 

4) To maintain the improvement at all times to the satisfaction of the City or to reimburse the City for 
expenditures for maintaining the improvements should the undersigned fail to do so. 

5) To grant to the City, its Agents, Representatives, Officers and Employees the right of ingress and 
egress over the above described improvement to any or all portions of said street, easement or right of way 
including the portions covered by buildings, furnishings, or equipment, for the purpose of construction, 
maintenance, repair, reconstruction or removal, or other lawful acts in or to said easement of right of way. 

6) This permission is not in lieu of and in no way relieves the property lessee, and lessee's heirs, 
successors in interest or assigns from contributing to or assessments for city improvements at, in, on or about 
said Right of Way or Easement. 

7) This agreement shall remain in full force and effect until released by the Board of Public Works 
Commissioners of the City of Los Angeles. 

This waiver shall be and constitute a covenant running with the land and be binding upon the heirs, 
executors, administrators, successors in interest, assignees as their interest may appear, and may be recorded 
by either said lessees of the City of Los Angeles. 

IN WITNESS WHEREOF, the lessee has caused these presents to be executed this 
_ day of_, 20_ 


NAME 




Print or Type 

Signature 

NAME 

NAME 

Print or Type 

Signature 


Print or Type 

Signature 


Eng. 3.685 (Rev. 01-15) 


501-505 East 4th Street 
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WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validitv of that document. 


STATE OF CALIFORNIA 
COUNTY OF LOS ANGELES} ss. 

On this_day of,_20_, before me, 

a Notary Public in and for said County and State, personally appeared 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are subscribed 
to the within instrument and acknowledged to me that he/she/they executed the same in his/her/their 
authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity 
upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


Signature of Notary Public 

Accepted by the City Engineer of the City of Los 

Angeles on_, 20_. 

BY 


(Division and District Office) 


(Notary Seal) 

Plan No. _ 

Y-Map No. 126A213-A 

Drainage Map. No. 516 _ 

District Map No. 127-5A213 

Plans Submitted Yes_No 

Waiver Number W - _ 


Eng. 3.685 (Rev. 01-15) 
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RECORDING REQUESTED BY 
AND WHEN RECORDED MAIL TO: 


91 1S9235S 


GIBSON, DUNN & CRUTCHER 
CHARLES A. LARSON, ESQ. 

202$ Century Park East 
Suite 4100 

Los Angeles, California 90067 

MAIL TAX STATEMENTS TO: 

Doizakl & Sons 

550 Ceres Avenue 

Los Angeles, California 90013 


RECORD.'0 ID OFFICIAL RECORDS 
Rf-CCRi>%JVS OFF'CE 
LOS A-*""! r : 3 COUNTY 
CALIFORNIA 

5 pJ^ T 10 AM. OCT 25 1991 


SURVEY MONUMENT FEE $10. CODE 9 5" 


Assessor's Parcel No. 5147-012-018 


GRANT DEED 


I FEE $11 Gf 

L_3_ I 


"Tliis conveyance changes 
the manner in which title 
is held, R6T 11911 


The undersigned declares that the documentary transfer tax is 
$3,273.20 and is confuted on full value less value of liens and 
encurrbrances remaining at time of transfer. City of Los Angeles. 
"Tax Amount" Los Angeles County $ 642.95 

"Tax Amount" Los Angeles City $ 2,630.25 


FOR A VALUABLE CONSIDERATION, receipt of which is hereby acknowledged, 


D.F. ASSOCIATES, a general partnership 


hereby GRANTS to D0IZAKI & SONS, a general partnership, the following 
described real property situated in the City of Los Angeles, County of Los 
Angeles, State of California: 


FOR LEGAL DESCRIPTION SEE EXHIBIT A ATTACHED HERETO 
AND MADE A PART HEREOF BY THIS REFERENCE 


Commonly known as 408 Stanford Avenue, Los Angeles, CA 


DATED: September 30.. 1991 


D.F. ASSOCIATES, a general partnership 


By DFP Properties, general .partner 


By 


y 

f 


t 


k 


Ernest V. Doizakl, general 
partner 


STATE OF CALIFORNIA ) 

) 

COUNTY OF LOS ANGELES ) 

On /~t . 1991, before m /? 

a Notary Publifc in and for said County and State, personally 
appeared ERNEST Y. D0IZAKI, personally known to me (or proved to 
me on the basis of satisfactory evidence) to be the person whose 
name is subscribed to the within instrument and acknowledged to me 
that he executed the same in his authorized capacity, and that by 
his signature on the instrument the person, or the entity upon 
behalf of which the person acted, executed the instrument. 


WITNESS my hand and official seal. 


»c 42t—< ■ 


Notary Public in and for 
said County and State 


1357 P 


[Seal] 






EXHIBIT A 


PARCEL l: 

Lot l f Charles M. Stimaon's Tract, as per map recorded in Book 2 Page 55 of 
Maps, in the office of the County Recorder of said Comity. 


PARCEL 2: 

A triangular piece of ground, being a portion of Lota 3 and 4 of Charles M. 
Stimson's Subdivision of Lot 15 of Block 11 of the Wolfskin Orchard Tract, in 
the City of Los Angeles, County of Los Angeles, State of California, as per 
map recorded in Book 2 Page 55 of Maps, In the Office of the County Recorder 
of said County, described as follows: 

Commencing at a point in the westerly line of Lot 21 of Block 11 of the 
Wolfskin Orchard Tract, as shown on map recorded in book 30 page 12 of 
Miscellaneous Records of said County, distant thence 2 feet southerly from the 
northwest corner of said Lot; thence southerly along said westerly line of 
Lot 21 and of Lot 22 of Block 11 of said Wolfskill Orchard Tract, to a point 
distant 28 feet southerly from said point of beginning, thence westerly at 
right angles to said westerly line of Lot 22 to a distance of 2 feet to a 
point; thence 

northerly in a straight line to the point of beginning. 


PARCEL 3: 

Lots 2, 3 and 4 of Charles M. Stimson's Tract, in the City of Los Angeles, 
County of Los Angeles, State of California, as per map recorded in Book 2 
Page 55 of Maps, in the office of the County Recorder of said County. 

EXCEPT therefrom those portions of said Lots 3 and 4 described as a whole as 
follows: 

Commencing at a point on the west line of Lot 21 in Block 11 of Wolfskill 
Orchard Tract and distant 2 feet from the northwest corner of said Lot; thence 
south along said west line of Lots 21 and 22 of Block 11 of Wolfskill Orchard 
Tract, as per map recorded in Book 30 Page 12 of Miscellaneous Records of said 
County to a point distant 28 feet; thence west at right angles to said line of 
Lot 22, a distance of 2 feet to a point; thence in a straight line to the 
point of beginning. 


PARCEL 4: 

Lots 19 and 20 in Block 11 of the Wolfskill Orchard Tract, in the city of Los 
Angeles, a a per map recorded in Book 30 Page 9 of Miscellaneous Records. 

EXCEPT therefrom that portion of said land described as follows: 

Beginning at the southeasterly corner of said Lot 20, thence westerly along 
the southerly line of said Lot 20, South 89 degrees, 58' 13" West 89.48 feet) 
thence North 33 degrees, 29' 30" East 42.94 feet; thence parallel with the 
easterly line of said Lot 19, northerly to the north line of said Lot 19) 
thence easterly along tho northerly line of said Lot 19, a distance of 
65.79 feot more or less to the easterly line of said lot) thence southerly 
along said easterly line of said Lots 19 and 20 to the point of beginning. 


PARCEL 5! 

Lots 17 and 18 in Block 11 of Wolfskill Orchard Tract, as per map recorded in 
Book 30 Page 9 et seq., of Miscollaneous Records in tho office of the County 
Recorder of said County. 


A-1 



PARCEL 6 


Lot 16 in Block 11 of the Wolfskin Orchard Tract, In the City of Los Angeles, 
County of Los Angeles, State of California, as per map recorded In Book 30 
Page 9 et seq., of Miscellaneous Records in the office of the County Recorder 
of said County. 


Commonly known as 408 Stanford Ave. 


(APN 5147-012-018) 


1357P 
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Payment for: Revocable Permit 
Reference Number: 2017000246 


Online Credit Card Payment 

Transaction Approved 


Transaction ID: 

Payment Amount: $594.92 

4861 

First Name: 

miguel 

Last Name: 

nelson 

Address: 

5419 hollywood blvd #c201 

City: 

State: 

Los Angeles 

CA 

Zip: 

phone: 

Email: 

90027 

3109226609 

mf@miguelnelson.com 

Card Number: 

XXXX-XXXX-XXXX-1008 

Exp. Month: 

Exp. Year: 


Settlement: 


Bill Amount: 

$594.92 

Bill Date/Time: 

08/01/2017 

Bill Request ID: 

010817A15-372FFD92-9AF8-4FC3-A7E9-2C459C09E3BA 





BOARD OF PUBLIC WORKS 
MEMBERS 

KEVIN JAMES 

PRESIDENT 

HEATHER MARIE REPENNING 

VICE PRESIDENT 

MICHAEL R. DAVIS 

PRESIDENT PRO TEMPORE 

JOEL F. JACINTO 

COMMISSIONER 

LUZ M. RIVAS 

COMMISSIONER 

FERNANDO CAMPOS 

EXECUTIVE OFFICER 


City of Los Angeles 


CALIFORNIA 



ERIC GARCETTI 

MAYOR 


DEPARTMENT OF 
PUBLIC WORKS 

BUREAU OF 
ENGINEERING 


GARY LEE MOORE, PE, ENV SP 
CITY ENGINEER 

1149 S. BROADWAY, SUITE 700 
LOS ANGELES, CA 90015-2213 


http://eng.lacity.org 


October 10, 2017 


Doizaki & Sons 
550 Ceres Avenue 
Los Angeles 90013 


Attn: Miguel Nelson 

408 SOUTH STANFORD AVENUE - REVOCABLE PERMIT REQUIREMENTS - 
APPLICATION REFERENCE NO. 2017000246 

THIS IS NOT A PERMIT 


The conditions outlined below must be satisfied before a Revocable Permit can be issued for 
the placement Of the following items encroaching up to six and a half (6.5) feet along Central 
Ave.: 


• New proposed landscaping behind sidewalk at the property line. 


CONDITIONS 


1. The property owner(s) shall provide liability and property damage insurance satisfactory to the 
City Attorney. The City Risk Manager recommends coverage in the amount of at least 
$1,000,000. Evidence of insurance must be uploaded annually by your insurance broker to 
http://track4la.lacitv.org 


2. The plans for the landscape must be reviewed and approved by the Bureau of Street Services, 
Engineering Division, 1149 S. Broadway, 4 th Floor. 


3. The design within the public right of way shall comply with appropriate permit procedures 
including any necessary special inspection. Provisions for improvements satisfactory to the City 
Engineer such as drainage, erosion control, or any other necessary requirements shall be a part 
of the permit. An “A”-Permit must be obtained from the Bureau of Engineering, Central District, 
201 N. Figueroa Street, 3 rd Floor, counter 22 after conditions 1-2 have been completed. 


4 . 


The property owner(s) shall sign and notarize a Waiver of Damages agreement, obtain a Los 
Angeles County Recorder conformed copy or certified copy and submit the recorded copy to the 
Bureau of Engineering, Central District, 201 N. Figueroa Street, 3 rd Floor, Counter 20. With the 
recordation of this waiver, the property owner(s) agrees to remove all the encroachments and 
restore the public right-of-way satisfactory to the City Engineer when requested, or if the permit 


AN EQUAL EMPLOYMENT OPPORTUNITY EMPLOYER 


Recyclable and made from recycled waste. 






Doizaki & Sons 
October 10, 2017 
Page 2 

is revoked. Please contact this office for the waiver form after Condition Nos. 1-2 have been 
completed. 

Construction must be accepted by the Bureau of Contract Administration Inspector prior to 
issuance of the revocable permit. Provide a copy of the proof of acceptance from Bureau of 
Contract Administration to BOE, Central District, Revocable Permit, Counter 20 or notify the 
Revocable Permit counter personnel. 

The Revocable permit will be issued when all the above condition are satisfied. If the applicant 
does not satisfy all the listed conditions within 180 days from the date of this correspondence, 
the application will expire and the process terminated. Once expired, a new Revocable Permit 
application and fees will be required to re-initiate the process. 


If you have any questions pertaining to this letter, please do not hesitate to contact Jacob Bigler, 
at (213) 482-7055 or via e-mail at Jacob.Biqler@lacitv.org 


Sincerely, 



District Engineer 
Central District 


RS/WT/SD/JB:jb 

Stanford.Ave.408.S.rpr 

Enclosure 

CC: miguel@marvimon.com 



SECTION 212 - LANDSCAPE AND IRRIGATION MATERIALS 







*1 CONTRACTOR SHALL ARRANGE AND PAV FOR THE REMOVAL, STORAGE, RELOCATION, 
REPLACEMENT, AND/OR RE-fNSTAUATXJN OF ALL TRANSIT SHELTERS, PUBLIC AMENITY 
KIOSKS (PAR'S), NEWSSTAND VENDING KIOSKS (VCs), AUTOMATED PUBLIC TOILETS (API's), 
AND/OR ADVERTISING BASED BUS BENCHES (AD BUS BENCHES) AND THEIR RELATED 
APPURTENANCES THAT MAY BE AFFECTED BY CONSTRUCTION ACTTVTT1ES ASSOCIATED WITH 
THESE PLANS WHETHER SHOWN AND INDICATED ON THE PLANS OR NOT. TRANSIT 
SHELTERS, PAX'S, Ws, API's, AND AD BUS BENCHES ARE THE PROPERTY OF THE CITY OF lOS 
ANGEUS AND MAY ONLY BE REMOVED, RELOCATED, STORED, REPLACED AND/OR RE¬ 
INSTALLED BY THE CITY'S AUTHORIZED VENDORS, OUTFRONT-JC DECAUX, UC, (OUTFRONT- 
DECAUXI AND MARTIN OUTDOOR MEDIA. LiC(MOM) 


A. CONTRACTOR5HALLGONTACTGUILLERMO GONZALEZOF 0UTFRONT-JCDECAUXAT 
(213) 608-0872 A MINIMUM OF SIX (6) WEEKS PRIOR TO ANY REQUIRED REMOVAL 
OR RELOCATION OF A TRANSIT SHELTER, PAK, VK, OR APT, TO ARRANGE AND PAY 
FOR THE REQUIRED REMOVAL, RELOCATION, REPLACEMENT, OR RE-INSTALLATION. 
OUTFRONT-JC DECAUX Wl LLTHE N PREPARE AN INVOICE FORDS COSTS TO PERFORM 
THE REQUESTED WORK AND PRESENT TT TO THE CONTRACTOR. WON REMITTANCE 
FROM CONTRACTOR FOR ITS INVOICED COSTS, OUTFRONT-JC DECAUX WILL 
SCHEDULE ITS CREWS TO PERFORM THE REQUESTED WORK. NEITHER OUTFRONT-JC 
DECAUX NOR THE CITY SHALL BE RESPONSIBLE FOR ANY DELAYS ASSOCIATED WDH 
CONTRACTOR'S FAILURE TO PROPERLY NOTIFY AND REMIT ITS PAYMENT TO 
OURFRONT-JC DECAUX AS NOTED HEREON. 

B. CONTRACTOR SHALL CONTACT JUAN LOPEZ OR GLENN FLUTIE OF MOM AT (310) 5S9- 
SfeELOCATION Of ANY AD BUS BENCH TO ARRANGE FOR ITS REMOVAL OR 
RELOCATION. NEITHER MOM N0R7HE OTYSHALL BE RESP0N5KJLE FOR ANY DELAYS 
ASSOCIATED WITH THE CONTRACTIONS FAILURE TO PROPERLY NOTIFY MOM AS 
NOTED HEREON. 


Application Ref # 2017 

Page 2 of 2 - General Notes 

Address: 

Contact: Miguel Nelson 310 922 6609 
mobile or miguel@marvimon.com 



C CONTRACTOR SHALL CONTACT GUILLERMO GONZALEZ OF OUTFRONT-JC DECAUX 
AT (213) *47-0*72 A MINIMUM OF TWO (2) WEEKS PRIOR TO THE CONSTRUCTION 
OF any SIDEWALK AREA THAT IS INTENDED TO RECEIVE A NEW, REPLACEMENT, 
OR RE LOCATED TRANSIT SHELTER, PAX, VK, AMD/OR APT TO COORDINATE THE 
PLACEMENT AND INSTALLATION OF ANY SUB-GRADE FOOTING AND/OR ELECTRICAL 
CONDUITtS) REQUIRED TO FACILITATE THE INSTALLATION OF SUCH CITY TRANSIT 
FURNITURE. 
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REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Submittal of: Review and approval of proposed landscape behind sidewalk at property line 


Applicant Miguel Nelson 


5419 Hollywood Bid #C201 


Los Angeles, CA 90027 


Address: 



Name: Robe 


Bureau of Street Services, Engineering 
Division 


Location: 1149 S. Broadway, 4th Floor 


Bureau/Group: 


Contact: miguel@marvimon.com 


Phone: 310-922-6609 


Date Submitted: 


Phone: 


Fax: 


Mail Stop: 


213-847-0881 


213-847-0975 


550 


PLEASE REVIEW AND RETURN TO: 


Name: Shay Doong 


Bureau: Bureau of Engineering - Central Dist. 


Location: 201 N. Figueroa St, 3rd Floor 


wvu 


Email: 


Date Received: 


Phone 


Fax 


Mail Stop: 


Reviewer's Name: 





Recommendation: Comments: 


R-Permit Ref. No: 

Address: 

2017000024 

603-605 E. 4th St 

2017000025 

405 S. Towne Ave 

2017000097 

500 E. 4th St 

2017000100 

440 S. Towne Ave 

2017000125 

417 S. Towne Ave 

2017000126 

446 S. Towne Ave 

2017000193 

618-624 E. 4th St 

2017000223 

462-472 E. 4th St 

2017000240 

412-426 S. Crocker 

2017000241 

411S. Stanford 

2017000242 

424-426 S. Towne 

2017000243 

429-443 S. Towne 

2017000244 

463-471 E. 4th St 

2017000245 

501-505 E. 4th St 

2017000246 

408 S. Stanford 

2017000247 

417-429 S. Stanford 

2017000250 

420-426 S. San Pedro 

2017000251 

410-420 S. Towne 


213-482-7062 


213-482-7007 


503 

























































































REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Additional Comments: 



Recording Requested by and 
Recorded Document to be Forwarded 
to: 

City of Los Angeles 
Bureau of Engineering 
Central Records Section 
1149 S. Broadway 
Basement Level, B-10 
Los Angeles, CA 90015-2213 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


WHEREAS, Doizaki & Sons, a general partnership 

550 Ceres Avenue _ 

Los Angeles, CA. 90013 _ 

is the owner of real property, located at 
408 S. Stanford Ave. 


in the City of Los Angeles, County of Los Angeles, State of California, described as 
Lots 16-20 in Block 11 of the Wolfskill Orchard Tract, and Lots 2-4 of Charles M. Stimson's Tract 


in the official records of the County of Los Angeles in Book 30 ,Pages 9/13 of Miss. Records 

which land is bounded by or subject to an easement or right of way owned by the City of Los Angeles; and 
WHEREAS, said lessee has applied to the City of Los Angeles, hereinafter referred to as the City, for permission 
to install, construct, maintain, and/or use as temporary improvements 

New proposed landscaping behind sidewalk at the property line with approved BSS landscaping _ 


NOW THEREFORE, in consideration of the City granting revocable permission to the applicant to 
install, construct, maintain and/or use the said improvement in the right of way or easement, the undersigned 
lessee, and for lessee's heirs, successors in interest and assignees, does hereby agree as follows: 

1) To indemnify and hold harmless the City, its officers, agents and employees, from and against all cost, 
liability, loss, damage or expenditure of whatsoever kind and nature sustained or incurred by the public or other 
person and from and against all damage, loss, or expense of whatsoever kind and nature sustained or incurred by 
the City by reason of this grant of revocable permission in, on, through and/or over said easement or right of way 
of the City. Permittee hereby further agrees to assume, at its own expense, the defense of any of the aforesaid 
losses, damages or claims or of any action or actions based thereon. Permittee further agrees to acquire and 
thereafter to perpetually and permanently maintain public liability and property damage insurance in the policy 
limits established by the grant of revocable permission, with the policy of insurance naming City of Los Angeles 
as an additional insured. 


Eng. 3.685 (Rev. 01-15) 


408 S. Stanford Ave. 


Page 1 of 3 




Continuation Sheet For: 

WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


2) To waive any right to make or prosecute any claims or demands against the City, or any of its 
Boards, Departments, Officers, Employees, or Agents for any damage that may occur to said improvement, 
or any adjacent properties, or relate to permissive use granted, by virtue of the use, construction, 
maintenance or other act with said easement or right of way by or under authority of said City, or for any 
damage due to substances or activities emanating from within or without such City facilities. 

3) To remove all said improvements, and restore the affected Right of Way or Easement, without 
expense to the City at the request of the Board of Public Works of said City, or its Officers, Employees, or 
Agents by virtue of revocation of the permit. 

4) To maintain the improvement at all times to the satisfaction of the City or to reimburse the City for 
expenditures for maintaining the improvements should the undersigned fail to do so. 

5) To grant to the City, its Agents, Representatives, Officers and Employees the right of ingress and 
egress over the above described improvement to any or all portions of said street, easement or right of way 
including the portions covered by buildings, furnishings, or equipment, for the purpose of construction, 
maintenance, repair, reconstruction or removal, or other lawful acts in or to said easement of right of way. 

6) This permission is not in lieu of and in no way relieves the property lessee, and lessee's heirs, 
successors in interest or assigns from contributing to or assessments for city improvements at, in, on or about 
said Right of Way or Easement. 

7) This agreement shall remain in full force and effect until released by the Board of Public Works 
Commissioners of the City of Los Angeles. 

This waiver shall be and constitute a covenant running with the land and be binding upon the heirs, 
executors, administrators, successors in interest, assignees as their interest may appear, and may be recorded 
by either said lessees of the City of Los Angeles. 

IN WITNESS WHEREOF, the lessee has caused these presents to be executed this 
_ day of_, 20_ 


NAME 




Print or Type 

Signature 

NAME 

NAME 

Print or Type 

Signature 


Print or Type 

Signature 


Eng. 3.685 (Rev. 01-15) 
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WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validitv of that document. 


STATE OF CALIFORNIA 
COUNTY OF LOS ANGELES} ss. 

On this_day of,_20_, before me, 

a Notary Public in and for said County and State, personally appeared 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are subscribed 
to the within instrument and acknowledged to me that he/she/they executed the same in his/her/their 
authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity 
upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


Signature of Notary Public 

Accepted by the City Engineer of the City of Los 

Angeles on_, 20_. 

BY 


(Division and District Office) 


(Notary Seal) 

Plan No. _ 

Y-Map No. 126A213-B 

Drainage Map. No. 516 _ 

District Map No. 127-5A215 

Plans Submitted Yes_No 

Waiver Number W - _ 


Eng. 3.685 (Rev. 01-15) 
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Recorded/Filed in Offic : Records 
Recorder's Office, Los An !cs County, 
California 


06/18/07 AT 08:00 1 


Fee: 11.00 
Tax: 1,540.00 
Other: 0.00 


Total: 1,551.00 
Title Company 


TITLE(S) : DEED 





Assessor’s Identification Number (AIN) 

To be completed by Examiner OR Title Company in black ink. Number of AIN’s Shown 






THIS FORM IS NOT TO BE DUPLICATED 















5/V7- oiO'Oxr 


. .»•** 1 

, SOUVnu.i 4*0 Tl Ji¬ 
ff RECORDING REQUESTED BY: 

Southland Titje Company 

AND WHEN RECORDED MAIL TO: 

MR. XI LIN CHEN 
MRS. XIAN SHAN WENG 
423 STANFORD AVENUE 
LOS ANGELES AREA, CA 90013 


06/16/07 



20071460412 


THIS SPACE FOR RECORDER'S USE ONLY 


Title Order No.: 17091917 


Escrow No.: 13373^JC 


GRANT DEED 




THE UNDERSIGNED GRANTOR(S) DECLARE(S) 

DOCUMENTARY TRANSFER TAX is $1,540 00 
X] computed on full value of property conveyed, or 

] computed on full value less value of liens or encumbrances remaining at time of sale 
X] Unincorporated area [ ] City of AND 

FOR A VALUABLE CONSIDERATION, receipt of which is hereby acknowledged, 

JIAN LIN and KAORI SHIBATA Husband and Wife as Joint Tenants who acquired title as a Single Man 
and a Single Woman 

hereby GRANT(s) to 

XI LIN CHEN and XIAN SHAN WENG, Husband and Wife as Joint Tenants 

the real property in the County of Los Angeles, State of California, described as 

Lots 32,33,34,35 and 36 in Block 10 of the Wolfskill, Orchard Tract,in the County of Los Angeles, State of 
California, as per Map recorded in Book 30, Pages 9 et seq of miscellaneous records, in the office of the County 
Recorder of said County. 

Also Known as: 423 S. STANFORD AVENUE, LOS ANGELES AREA, CA 90013 
AP# 5147-010-028 


DATED May 18, 2007 
STATE OF CALIFORNIA 

COUNTY OF _ 

On X' I d-0 


Los Angeles 




lacqueline Cheou 


Before me,_ 

A Notary Public in and for said State, personally appeared 

**Jian Lin and Kaori Shibata** _ 



p ersona lly known to mo -(or proved to me on the basis of 
satisfactory evidence) to be the person(s) whose name(s) 
is/are subscnbed to the within instrument and acknowledged 
to me that he/ehe/they executed the same in tare/liui/their 
authonzed capacityfipslTanchthat by hwfher/their signature(s) 
on the instrument tKe DgrsoJ(s), or the entity upon behalf of 
which the personas) aeteo, executed the instrument 
WITNESS my h^nd and^fficial seal. 


Signature. 



JACQUELINE CHEOU B 

COMM «1438976 ® 

NOTARY PUBUC-CALIFORNIA x 
LOS ANGELES COUNTY t 
My Comm. Exp. Oct 9,2007 } 


(This area for official notarial seal) 


MAIL TAX STATEMENTS TO PARTY SHOWN BELOW; IF NO PARTY SHOWN, MAIL AS DIRECTED ABOVE. 


noq iqr/ 



Payment for: Revocable Permit 
Reference Number: 2017000247 


Online Credit Card Payment 

Transaction Approved 


Transaction ID: 

Payment Amount: $594.92 

4862 

First Name: 

miguel 

Last Name: 

nelson 

Address: 

5419 hollywood blvd #c201 

City: 

State: 

Los Angeles 

CA 

Zip: 

phone: 

Email: 

90027 

3109226609 

mf@miguelnelson.com 

Card Number: 

XXXX-XXXX-XXXX-1008 

Exp. Month: 

Exp. Year: 


Settlement: 


Bill Amount: 

$594.92 

Bill Date/Time: 

08/01/2017 

Bill Request ID: 

010817B39-19031CA0-8960-44FD-AA95-A71D6FE200A1 






BOARD OF PUBLIC WORKS 
MEMBERS 

KEVIN JAMES 

PRESIDENT 

HEATHER MARIE REPENNING 

VICE PRESIDENT 

MICHAEL R. DAVIS 

PRESIDENT PRO TEMPORE 

JOEL F. JACINTO 

COMMISSIONER 


City of Los Angeles 


CALIFORNIA 



LUZ M. RIVAS 

COMMISSIONER 


ERIC GARCETTI 

MAYOR 


DEPARTMENT OF 
PUBLIC WORKS 

BUREAU OF 
ENGINEERING 


GARY LEE MOORE, PE, ENV SP 
CITY ENGINEER 

1149 S. BROADWAY, SUITE 700 
LOS ANGELES, CA 90015-2213 


http://eng.lacity.org 


FERNANDO CAMPOS 

EXECUTIVE OFFICER 


October 10, 2017 


Xi Lin Chen and Xian Shan Weng 
423 Stanford Avenue 
Los Angeles 90013 


Attn: Miguel Nelson 

417 - 429 SOUTH STANFORD AVENUE - REVOCABLE PERMIT REQUIREMENTS - 
APPLICATION REFERENCE NO. 2017000247 

THIS IS NOT A PERMIT 

The conditions outlined below must be satisfied before a Revocable Permit can be issued for 
the placement of the following items encroaching up to three (3) feet three (3) inches along 
Stanford Ave.: 

• New proposed landscaping behind sidewalk at the property line. 


CONDITIONS 

1. The property owner(s) shall provide liability and property damage insurance satisfactory to the 
City Attorney. The City Risk Manager recommends coverage in the amount of at least 
$1,000,000. Evidence of insurance must be uploaded annually by your insurance broker to 
http://track4la.lacitv.org 

2. The plans for the landscape must be reviewed and approved by the Bureau of Street Services, 
Engineering Division, 1149 S. Broadway, 4 th Floor. 

3. The design within the public right of way shall comply with appropriate permit procedures 
including any necessary special inspection. Provisions for improvements satisfactory to the City 
Engineer such as drainage, erosion control, or any other necessary requirements shall be a part 
of the permit. An “A”-Permit must be obtained from the Bureau of Engineering, Central District, 
201 N. Figueroa Street, 3 rd Floor, counter 22 after conditions 1-2 have been completed. 

4. The property owner(s) shall sign and notarize a Waiver of Damages agreement, obtain a Los 
Angeles County Recorder conformed copy or certified copy and submit the recorded copy to the 
Bureau of Engineering, Central District, 201 N. Figueroa Street, 3 rd Floor, Counter 20. With the 
recordation of this waiver, the property owner(s) agrees to remove all the encroachments and 


AN EQUAL EMPLOYMENT OPPORTUNITY EMPLOYER 


Recyclable and made from recycled waste. 








Xi Lin Chen and Xian Shan Weng 
October 10, 2017 
Page 2 

restore the public right-of-way satisfactory to the City Engineer when requested, or if the permit 
is revoked. Please contact this office for the waiver form after Condition Nos. 1-2 have been 
completed. 

Construction must be accepted by the Bureau of Contract Administration Inspector prior to 
issuance of the revocable permit. Provide a copy of the proof of acceptance from Bureau of 
Contract Administration to BOE, Central District, Revocable Permit, Counter 20 or notify the 
Revocable Permit counter personnel. 

The Revocable permit will be issued when all the above condition are satisfied. If the applicant 
does not satisfy all the listed conditions within 180 days from the date of this correspondence, 
the application will expire and the process terminated. Once expired, a new Revocable Permit 
application and fees will be required to re-initiate the process. 


If you have any questions pertaining to this letter, please do not hesitate to contact Jacob Bigler, 
at (213) 482-7055 or via e-mail at Jacob.Bialer@lacitv.org 


Sincerely, 



District Engineer 
Central District 


RS/WT/SD/JB:jb 
Stanford.Ave.417-429. S.rpr 
Enclosure 

CC: miguel@marvimon.com 
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REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Submittal of: Review and approval of proposed landscape behind sidewalk at property line 


Applicant Miguel Nelson 


5419 Hollywood Bid #C201 


Los Angeles, CA 90027 


Address: 



Name: Robe 


Bureau of Street Services, Engineering 
Division 


Location: 1149 S. Broadway, 4th Floor 


Bureau/Group: 


Contact: miguel@marvimon.com 


Phone: 310-922-6609 


Date Submitted: 


Phone: 


Fax: 


Mail Stop: 


213-847-0881 


213-847-0975 


550 


PLEASE REVIEW AND RETURN TO: 


Name: Shay Doong 


Bureau: Bureau of Engineering - Central Dist. 


Location: 201 N. Figueroa St, 3rd Floor 


wvu 


Email: 


Date Received: 


Phone 


Fax 


Mail Stop: 


Reviewer's Name: 





Recommendation: Comments: 


R-Permit Ref. No: 

Address: 

2017000024 

603-605 E. 4th St 

2017000025 

405 S. Towne Ave 

2017000097 

500 E. 4th St 

2017000100 

440 S. Towne Ave 

2017000125 

417 S. Towne Ave 

2017000126 

446 S. Towne Ave 

2017000193 

618-624 E. 4th St 

2017000223 

462-472 E. 4th St 

2017000240 

412-426 S. Crocker 

2017000241 

411S. Stanford 

2017000242 

424-426 S. Towne 

2017000243 

429-443 S. Towne 

2017000244 

463-471 E. 4th St 

2017000245 

501-505 E. 4th St 

2017000246 

408 S. Stanford 

2017000247 

417-429 S. Stanford 

2017000250 

420-426 S. San Pedro 

2017000251 

410-420 S. Towne 


213-482-7062 


213-482-7007 


503 

























































































REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Additional Comments: 



Recording Requested by and 
Recorded Document to be Forwarded 
to: 

City of Los Angeles 
Bureau of Engineering 
Central Records Section 
1149 S. Broadway 
Basement Level, B-10 
Los Angeles, CA 90015-2213 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


WHEREAS, Xi Lin Chen and Xian Shan Weng 

423 Stanford avenue _ 

Los Angeles, CA. 90013 _ 

is the owner of real property, located at 
417-429 S. Stanford Ave. 


in the City of Los Angeles, County of Los Angeles, State of California, described as 
Lots 32-36 in Block 10 of the Wolfskill Orchard Tract 


in the official records of the County of Los Angeles in Book 30 ,Pages 9/13 of Miss. Records 

which land is bounded by or subject to an easement or right of way owned by the City of Los Angeles; and 
WHEREAS, said lessee has applied to the City of Los Angeles, hereinafter referred to as the City, for permission 
to install, construct, maintain, and/or use as temporary improvements 

New proposed landscaping behind sidewalk at the property line with approved BSS landscaping _ 


NOW THEREFORE, in consideration of the City granting revocable permission to the applicant to 
install, construct, maintain and/or use the said improvement in the right of way or easement, the undersigned 
lessee, and for lessee's heirs, successors in interest and assignees, does hereby agree as follows: 

1) To indemnify and hold harmless the City, its officers, agents and employees, from and against all cost, 
liability, loss, damage or expenditure of whatsoever kind and nature sustained or incurred by the public or other 
person and from and against all damage, loss, or expense of whatsoever kind and nature sustained or incurred by 
the City by reason of this grant of revocable permission in, on, through and/or over said easement or right of way 
of the City. Permittee hereby further agrees to assume, at its own expense, the defense of any of the aforesaid 
losses, damages or claims or of any action or actions based thereon. Permittee further agrees to acquire and 
thereafter to perpetually and permanently maintain public liability and property damage insurance in the policy 
limits established by the grant of revocable permission, with the policy of insurance naming City of Los Angeles 
as an additional insured. 


Eng. 3.685 (Rev. 01-15) 


417-429 S. Stanford Ave. 
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Continuation Sheet For: 

WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


2) To waive any right to make or prosecute any claims or demands against the City, or any of its 
Boards, Departments, Officers, Employees, or Agents for any damage that may occur to said improvement, 
or any adjacent properties, or relate to permissive use granted, by virtue of the use, construction, 
maintenance or other act with said easement or right of way by or under authority of said City, or for any 
damage due to substances or activities emanating from within or without such City facilities. 

3) To remove all said improvements, and restore the affected Right of Way or Easement, without 
expense to the City at the request of the Board of Public Works of said City, or its Officers, Employees, or 
Agents by virtue of revocation of the permit. 

4) To maintain the improvement at all times to the satisfaction of the City or to reimburse the City for 
expenditures for maintaining the improvements should the undersigned fail to do so. 

5) To grant to the City, its Agents, Representatives, Officers and Employees the right of ingress and 
egress over the above described improvement to any or all portions of said street, easement or right of way 
including the portions covered by buildings, furnishings, or equipment, for the purpose of construction, 
maintenance, repair, reconstruction or removal, or other lawful acts in or to said easement of right of way. 

6) This permission is not in lieu of and in no way relieves the property lessee, and lessee's heirs, 
successors in interest or assigns from contributing to or assessments for city improvements at, in, on or about 
said Right of Way or Easement. 

7) This agreement shall remain in full force and effect until released by the Board of Public Works 
Commissioners of the City of Los Angeles. 

This waiver shall be and constitute a covenant running with the land and be binding upon the heirs, 
executors, administrators, successors in interest, assignees as their interest may appear, and may be recorded 
by either said lessees of the City of Los Angeles. 

IN WITNESS WHEREOF, the lessee has caused these presents to be executed this 
_ day of_, 20_ 


NAME 




Print or Type 

Signature 

NAME 

NAME 

Print or Type 

Signature 


Print or Type 

Signature 


Eng. 3.685 (Rev. 01-15) 


417-429 S. Stanford Ave. 
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WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validitv of that document. 


STATE OF CALIFORNIA 
COUNTY OF LOS ANGELES} ss. 

On this_day of,_20_, before me, 

a Notary Public in and for said County and State, personally appeared 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are subscribed 
to the within instrument and acknowledged to me that he/she/they executed the same in his/her/their 
authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity 
upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


Signature of Notary Public 

Accepted by the City Engineer of the City of Los 

Angeles on_, 20_. 

BY 


(Division and District Office) 


(Notary Seal) 

Plan No. _ 

Y-Map No. 126A213-B 

Drainage Map. No. 516 _ 

District Map No. 127-5A215 

Plans Submitted Yes_No 

Waiver Number W - _ 


Eng. 3.685 (Rev. 01-15) 


417-429 S. Stanford Ave. 
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gate 


S' property line 

f—t - 


5S3 


proposed landscaping 7ft clear to curb 


pole 



neighboring driveway 


4ft path of travel 


7ft radius 
clear of all 
obstacles 


hydrant 




146' 
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06 1947733 


RECORDED/FILED IN OFFICIAL RECORDS 
RECORDER'S OFFICE 
LOS ANGELES COUNTY 
CALIFORNIA 

08/31/06 AT 08:00am 




FEE 

lFEE$ 37 jul g- A.F.N.F.CODE94 


D.T.T. 

0 


CODE 

20 


CODE 

19 

CODE 

9 


Assessor’s Identification Number (AIN) 

To be completed by Examiner OR Title Company in black ink. 


Number of AIN’s Shown 


THIS FORM IS NOT TO BE DUPLICATED 










30/TE'SO 


First American Title 

Subdivision Tract S^le. ; 

% 

Order No. TR53922LA 
Escrow No. LTL53922V 
Loan No. n/A 

WHEN RECORDED MAIL TO: 

Little Tokyo Lofts HOA c/o 
LB Property Mgmt. 

4720 Woodman Avenue, #200 
Sherman Oaks, CA 91423 


7 _ 


06 1947733 


DOCUMENTARY TRANSFER TAX $ -0- 

X Computed on the consideration or value of property conveyed, OR 

_ Computed on the consideration or value less liens or encumbrances 

remaining at time of sale. 


SPACE ABOVE THIS LINE FOR RECORDERS USE 


Signature of Declarant or Agent determining tax - Firm Name ' 


n 


<ft lO 11 ^ ASSOCIATION PROPERTY GRANT DEED 
' ' ' 1 (Little Tokyo Lofts) 

For valuable consideration, receipt of which is hereby acknowledged, HAMMER IRP LTL ASSOCIATES, LLC, a Delaware 
limited liability company (“Grantor”), hereby grants to LITTLE TOKYO LOFTS COMMUNITY ASSOCIATION, a 
California nonprofit mutual benefit corporation (“ Grantee ”), that certain real property situated in the City and County of Los 
Angeles County, California, described in Exhibit I attached to and incorporated in this Grant Deed. 

NOTE: THIS TAX PARCEL HAS NO SEPARATE VALUE AND SHOULD NOT BE ASSESSED A SEPARATE 
AMOUNT, AS PROVIDED IN SECTION 2188.5 OF THE CALIFORNIA REVENUE AND TAXATION CODE. 


AM 

' 'Till 


THIS GRANT IS SUBJECT TO THE COVENANTS AND AGREEMENTS DESCRIBED IN THE ATTACHED 
EXHIBIT 1. 


Dated: 


STATE OF CALIFORNIA 
COUNTY OF 1-Ot? 


On_ 

Kmxe-s 


, 3CQtf. before me. ^KMVK 
?Qg>i-4P _ (here insert name and title of the officer), 

personally appeared 'SAr40& •-- 

&id ~ — . . — . - 

personally known to me (or proved to me on the basis of 
satisfactory evidence) to be the person*' whose namejf are 
subscribed to the within instrument and acknowledged to me that 
(heV executed the same in their authorized capacity, and that by 
their signatureson the instrument the person*, or the entities upon 
behalf of whtfin th<| pereons act^d Ty e>jiecuted the instrument. 

WITNESS n^h; 

Signature 


HAMMER IRP LTL ASSOCIATES, LLC, 
a Delaware limited liability company 

By: HRVLltTLE TOKYO, LLC, 

a Delaware limited liability company, Member 

By: HRV GERMANE HOLDINGS, LLC, 

a California limited liability company, its Manager 

LSpamM<VENTURES, LLC, 
Rabjftty-Mmpany 


By: HAMMER 

a Dejawaff limitei 





By: I£PlTL MEMBER, LLC, 

I'a Delaware limited liability company, its Member 



, Exieutive Vice President 


MAIL TAX STATEMENTS TO 




Grantor 



SILVIA BONILLA 
Com mission # 1638651 
Notary Pub&c - California 
Los Angelas County 
MyComm,&ptesPoc29, 


1 

~ i 



SILVIA BONILLA 
Commission # IMS651 
Notary Public • Coflfomta 
Los Angeles County 
My Comm. Exptes Dec 29. 
w w m m m m 


I 


id 


“The value of ffie property in this conveyance, 
exclusive of liens and encumbrances is $100 or less 
and there is no additional consideration received bv 
the owior. R & T 11911" 


H%4-37690\D6ED\ 588458.2 
7/7/06 


90 / Tfc / SO 


ALL-PURPOSE ACKNOWLEDGMENT 



On ^ 3tL 


before me, 


personally appeared '"Jo/O (''f/hMiMfgi? 
^g^personally known to me - OR - Q 


, ELIZABETH 0. METCALF j 
a COMM. #1451589 J 
B NOTARY PUBUC • CALIFORNIA £ 
/ SAN DIEGO COUNTY 5 
Commission Expires Nov. 16.2007: 


. ELIZABETH 0.METCALF^ 
h COMM. #1451559 ' 

S NOTARY PUBUC • CAU FORMA £ 
7 SAN DIEGO COUNTY t 
Commission Expires Nov. 16.20071 


notart public 


proved to me on the basis of satisfactory 
evidence to be the person(s) whose name(s) 
is/are subscribed to the within instrument and 
acknowledged to me that he/she/they executed 
the same in his/her/their authorized 
capacity(ies), and that by his/her/their 
signatures(s) on the instrument the person(s), 
or the entity upon behalf of which the 
person(s) acted, executed the instrument. 


WITNESS my hand and official seal. 


NOTARY’S SIGNATURE 




■ . . OPTIONAL INFORMATION —————— 

The information below is not required by law. However, it could prevent fraudulent attachment of this acknowl¬ 
edgment to an unauthorized document. 

CAPACITY CLAIMED BY SIGNER (PRINCIPAL) DESCRIPTION OF ATTACHED DOCUMENT 


□ INDIVIDUAL 

□ CORPORATE OFFICER 


□ PARTNER(S) 

□ ATTORNEY-IN-FACT 

□ TRUSTEE(S) / 

□ GUARDIAN/CONSE^VATOR 

Q OTHER: / _ 


soctA'rVo'Q (prop 
TITLE OR TYPE OF I 


JMENT 


NUMBER OF PAGES 


DATE OF DOCUMENT 


OTHER , 


SIGNER IS REPRESENTING: 

NAME OF PERSONS) OR ENTITY(IES) 


RIGHT THUMBPRINT 


SIGNER 


06 1907733 


APA 5/99 


VALLEY-SIERRA. 800-362-3369 









90/ "5 £ / 8 0 


GRANTEE ACCEPTANCE AND AGREEMENT 


Grantee, by acceptance and recordation of this Grant Deed, (a) accepts and approves this 
Grant Deed, and (b) accepts, covenants, and agrees to be bound by all provisions of the 
Declaration, including the dispute resolution procedure and waiver of jury trial in Section 12.4 of 
the Declaration, which provisions are acknowledged to be reasonable and incorporated in this 
Grant Deed by this reference. 


LITTLE TOKYO LOFTS COMMUNITY 
ASSOCIATION, a California nonprofit mutual 



Grantee 


STATE OF CALIFORNIA 


COUNTY OF o 

On oSY ZM ,?oQ£?. _ 


personally appeared < 3 r.r 0 
and_ iHArfw^ 


before me. 


>f Q.Q 




(here insert name and title of the officer) 


personally known to me (or proved to me on the basis of satisfactory evidence) to be the persons 
whose names are subscribed to the within instrument and acknowledged to me that they executed 


the same in their authorized capacities, and that by their signatures on the instrument the persons, 
or the entity upon behalf of which the persons acted, executed the instrument. 



06 1947733 


4934-37690\DEED\ 588458.2 
7/7/06 
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EXHIBIT 1 
TO 

GRANT DEED OF ASSOCIATION PROPERTY 
LEGAL DESCRIPTION 


PARCEL NO. 1 

The portion of Lot 1 of Tract Mao No. S31Z ±«he “Map”) filed on ( & 

_, 200 jb . in Book ml, Pages through < fo_ . in the Office of the Los Angeles 

County Recorder, shown on the Residential Condominium Plan for Little Tokyo Lofts (the 
“Plan”), recorded on 200**. in the Official Records of Los Angeles County, 

California (the “OfficialRecords’'), except the Units and Common Area shown on the Plan. 

RESERVING THEREFROM, for the benefit of Grantor, its successors in interest and 
assignees, to the extent not previously reserved of record: 

A. All oil rights, mineral rights, natural gas rights and rights to all other 
hydrocarbons by whatsoever name known, to all geothermal heat and to all products derived 
from any of the foregoing (collectively, “Subsurface Resources”); and 

B. The perpetual right to drill, mine, explore and operate for and to produce, store 
and remove any of the Subsurface Resources on or from the Property, including the right to 
whipstock or directionally drill and mine from lands other than the Property, wells, tunnels and 
shafts into, through or across the subsurface of the Property, and to bottom such whipstocked or 
directionally drilled wells, tunnels and shafts within or beyond the exterior limits of the Property, 
and to redrill, retunnel, equip, maintain, repair, deepen and operate any such wells or mines, but 
without the right to drill, mine, explore, operate, produce, store or remove any of the Subsurface 
Resources through or in the surface or the upper five hundred (500) feet of the subsurface of the 
Property. 

ALSO RESERVING THEREFROM, easements for access, ingress, egress, 
encroachment, support, maintenance, drainage, repair, and for other purposes, all as may be 
shown on the Plan and the Map, and as described in the Declaration of Covenants, Conditions, 
Restrictions and Reservation of Easements for Little Tokyo Lofts (with any amendments, the 

“Declaration”), recorded on & _, 200^., as Instrument No. 7& 

_, in the Official Records. J 

ALSO RESERVING THEREFROM, for the benefit of Grantor, together with the right to 
transfer the same, a nonexclusive easement of access, ingress and egress over the Property for 
purposes of constructing, improving, and marketing of the Community (as such term is defined 
in the Declaration) owned by Grantor. The rights of Grantor hereunder shall include, without 
limitation, the right to install and maintain structures, displays, signs and sales offices as may be 
reasonably necessary for the conduct of its business of completing construction, marketing and 
sale of the Community. 


06 1947733 

4934-37690\DEED\ 588458.2 
7/7/06 
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ALSO RESERVING THEREFROM, the right to enter the Property (1) to complete and 
^repair any Improvements (as defined in the Declaration) as determined necessary or proper by 
Grantor, in its sole discretion, (2) to comply with the requirements for the recordation of 
subdivision maps or lot line adjustments, (3) accommodate construction, renovations and other 
activities, or (4) to comply with requirements of applicable Local Governmental Agencies (as 
defined in the Declaration). Grantor shall provide reasonable notice to Grantee before such 
entry. If Grantee does not comply with this right of entry reservation, Grantor may enforce this 
right of entry in a court of law. Grantee shall be responsible for all damages arising out of such 
failure to comply, including attorneys’ fees and court costs. The term of this reservation of right 
of entry shall automatically expire at the end of the Defect Claims Period (as defined in the 
Declaration). 

PARCEL NO. 2 

Easements for access, ingress, egress, maintenance, repair, drainage, encroachment, 
support, and for other purposes, ail as described in the Declaration, the Plan and the Map. 

SUBJECT TO: 

1. Nondelinquent general and special real property taxes, and special assessments; 

2. All other covenants, conditions, restrictions, easements, reservations, rights and 
rights-of-way of record, including without limitation, the Declaration, the Master Declaration, 
the Master Supplementary Declaration, the Plan and the Map; and 

3. All (a) matters discoverable or ascertainable by inspection or survey of the 
Property, (b) zoning ordinances and regulations and any other laws, ordinances or governmental 
regulations restricting the use, occupancy or enjoyment of the Property, and (c) any other matters 
already permitted or approved by Grantee. 


[Signatures on Next Page] 
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7/27/2018 


Online Credit Card Payment Receipt 


Payment for: Revocable Permit 


Reference Number: 2017000250 


Online Credit Card Payment 


Transaction Approved 


Payment Amount: $594.92 

Transaction ID: 

5044 

First Name: 

miguel 

Last Name: 

nelson 

Address: 

5419 hollywood blvd #c201 

City: 

los angeles 

State: 

CA 

Zip: 

90027 

phone: 

3109226609 

Email: 

miguel@marvimon.com 

Card Number: 

XXXX-XXXX-XXXX-1008 

Exp. Month: 


Exp. Year: 


Settlement: 


Bill Amount: 

$594.92 

Bill Date/Time: 

10/10/2017 

Bill Request ID: 

101017A14-4A6AC26D-5A23-4A55-A0BD-1DF8616DBB1D 


https://engpermits.Iacity.org/rpermits/boe/control.cfm?action=cc_receipt&frames=2&cfid=1171981&cftoken=ef636c76e2db37ab-A81DE8FD-98BD-6B8... 1/1 
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COMMISSIONER 
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COMMISSIONER 
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CALIFORNIA 



ERIC GARCETTI 

MAYOR 
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October 10, 2017 


Little Tokyo Lofts Community Association 
426 San Pedro 
Los Angeles 90013 


Attn: Miguel Nelson 

420 - 426 SOUTH SAN PEDRO STREET - REVOCABLE PERMIT REQUIREMENTS - 
APPLICATION REFERENCE NO. 2017000250 

THIS IS NOT A PERMIT 

The conditions outlined below must be satisfied before a Revocable Permit can be issued for 
the placement of the following items encroaching up to five (5) feet along Crocker St.: 

• New proposed landscaping behind sidewalk at the property line. 


CONDITIONS 


1. The property owner(s) shall provide liability and property damage insurance satisfactory to the 
City Attorney. The City Risk Manager recommends coverage in the amount of at least 
$1,000,000. Evidence of insurance must be uploaded annually by your insurance broker to 
http://track4la.iacitv.org 

2. The plans for the landscape must be reviewed and approved by the Bureau of Street Services, 
Engineering Division, 1149 S. Broadway, 4 th Floor. 


3. The plans must be reviewed and approved by the Planning’s Historical Cultural Monument 
section. Email Lambert Giessinger Lambert.qiessinqer@lacitv.org with plans for approval. 

4. The design within the public right of way shall comply with appropriate permit procedures 
including any necessary special inspection. Provisions for improvements satisfactory to the City 
Engineer such as drainage, erosion control, or any other necessary requirements shall be a part 
of the permit. An “A”-Permit must be obtained from the Bureau of Engineering, Central District, 
201 N. Figueroa Street, 3 rd Floor, counter 22 after conditions 1-3 have been completed. 


5 . 


The property owner(s) shall sign and notarize a Waiver of Damages agreement, obtain a Los 
Angeles County Recorder conformed copy or certified copy and submit the recorded copy to the 


AN EQUAL EMPLOYMENT OPPORTUNITY EMPLOYER 


Recyclable and made from recycled waste. 







Little Tokyo Lofts Community Association 
October 10, 2017 
Page 2 

Bureau of Engineering, Central District, 201 N. Figueroa Street, 3 rd Floor, Counter 20. With the 
recordation of this waiver, the property owner(s) agrees to remove all the encroachments and 
restore the public right-of-way satisfactory to the City Engineer when requested, or if the permit 
is revoked. Please contact this office for the waiver form after Condition Nos. 1-3 have been 
completed. 

Construction must be accepted by the Bureau of Contract Administration Inspector prior to 
issuance of the revocable permit. Provide a copy of the proof of acceptance from Bureau of 
Contract Administration to BOE, Central District, Revocable Permit, Counter 20 or notify the 
Revocable Permit counter personnel. 

The Revocable permit will be issued when all the above condition are satisfied. If the applicant 
does not satisfy all the listed conditions within 180 days from the date of this correspondence, 
the application will expire and the process terminated. Once expired, a new Revocable Permit 
application and fees will be required to re-initiate the process. 


If you have any questions pertaining to this letter, please do not hesitate to contact Jacob Bigler, 
at (213) 482-7055 or via e-mail at Jacob.Biqler@lacitv.org 


Sincerely, 



District Engineer 
Central District 


RS/WT/SD/JB:jb 

San.Pedro.St.420-426.S.rpr 

Enclosure 

CC: miguel@marvimon.com 




F i!fl!f II 



Application Ref # 2017 

Page 2 of 2 - General Notes 

Address: 

Contact: Miguel Nelson 310 922 6609 
mobile or miguel@marvimon.com 



X) CONTRACTOR SHALL ARRANGE AND PAY FOR THE REMOVAL STORAGE, RELOCATION, 
REPLACEMENT, AND/OR RE-INSTALLATION Of ALL TRANSIT SHELTERS, PUBLIC AMENITY 
KIOSKS (PAY'S), NEWSSTAND VENDING KIOSKS (Vlfs), AUTOMATED PUBLIC TOILETS (API's), 
AND/OR ADVERTISING BASED BUS BENCHES (AD BUS BENCHES) AND THEIR RELATED 
APPURTENANCES THAT MAY BE AFFECTED BY CONSTRUCTION ACTIVITIES ASSOCIATED WITH 
THESE PLANS WHETHER SHOWN AND INDICATED ON THE PLANS OR NOT. TRANSIT 
SHELTERS, PAR'S, VX's, AFT'S, AND AD BUS BENCHES ARE THE PROPERTY OF THE CITY OF LOS 
ANGELES AND MAY ONLY BE REMOVED, RELOCATED. STORED, REPLACED AND/OR RE¬ 
INSTALLED BY THE CUTS AUTHORIZED VENDORS, OUTFRONT-JC DECAUX, LUC, (OUTTRONT- 
DECAUX) AND MARTIN OUTDOOR MEDIA, LLC(MOM) 

A. CONTRACTOR SKALLGOWTACTGUILLERMO GONZALEZ OF OUTFRONT-JC DECAUXAT 
(213) 608-0872 A MINIMUM OF SIX (6) WEEKS PRIOR TO ANY REQUIRED REMOVAL 
OR RELOCATION OF A TRANSIT SHELTER, PAK, VK, OR APT, TO ARRANGE AND PAY 
FOR THE REQUIRED REMOVAL, RELOCATION, REPLACEMENT, OR RE-INSTALLATION. 
OUTFRONT-JC DECAUX WILL THEN PREPARE AN INVOICE FOR ITS COSTS TO PERFORM 
THE REQUESTED WORK AND PRESENT ITTO THE CONTRACTOR. UPON REMITTANCE 
FROM CONTRACTOR FOR ITS INVOKED COSTS, OUTFRONT-JC DECAUX WILL 
SCHEDULE ITS CREWS TO PERFORM THE REQUESTED WORK. NEITHER OUTHUNT-JC 
DECAUX NOR THE CITY SHALL BE RESPONSIBLE FOR ANY DELAYS ASSOCIATED WHH 
CONTRACTOR'S FAILURE TO PROPERLY NOTIFY AND REMIT TIS PAYMENT TO 
OURFftONT-JC DECAUX AS NOTED HEREON, 

B. CONTRACTOR SHALL CONTACT JUAN LOPEZ OR GLENN aUTIEOF MOM ATplQ) 559- 
$fri£LOCATION OF ANY AD BUS BENCH TO ARRANGE FOR ITS REMOVAL OR 
RELOCATION. NEITHER MOM NOR 7HECTTY SHALL BE RESPONSE IE FOR ANY DELAYS 
ASSOCIATED WITH THE CONTRACTOR'S FAILURE TO PROPERLY NOTIFY MOM AS 
NOTED HEREON. 

C. CONTRACTOR SHALL CONTACT GUILLERMO GONZALEZ OF OUTTROFTMC DECAUX 
AT (213)847-0872 A MINIMUM OF TWO (2) WEEKS PRIOR TO THE CONSTRUCTION 
WANT SIDEWALK AREA THAT IS INTENDED TO RECEIVE A NEW, REPLACEMENT, 
OR RELOCATED TRANSIT SHELTER, PAK, VK, AND/OR AFT TO COORDINATE THE 
PLACEMENT AND INSTALLATION OF ANY SUB-GRADE FOOTING AND/OR ELECTRICAL 
CONDUITtS) REQUIRED TO FACILITATE THE INSTALLATION OF SUCH CITY TRANSIT 
FURNITURE. 
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REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Submittal of: Review and approval of proposed landscape behind sidewalk at property line 


Applicant Miguel Nelson 


5419 Hollywood Bid #C201 


Los Angeles, CA 90027 


Address: 



Name: Robe 


Bureau of Street Services, Engineering 
Division 


Location: 1149 S. Broadway, 4th Floor 


Bureau/Group: 


Contact: miguel@marvimon.com 


Phone: 310-922-6609 


Date Submitted: 


Phone: 


Fax: 


Mail Stop: 


213-847-0881 


213-847-0975 


550 


PLEASE REVIEW AND RETURN TO: 


Name: Shay Doong 


Bureau: Bureau of Engineering - Central Dist. 


Location: 201 N. Figueroa St, 3rd Floor 


wvu 


Email: 


Date Received: 


Phone 


Fax 


Mail Stop: 


Reviewer's Name: 





Recommendation: Comments: 


R-Permit Ref. No: 

Address: 

2017000024 

603-605 E. 4th St 

2017000025 

405 S. Towne Ave 

2017000097 

500 E. 4th St 

2017000100 

440 S. Towne Ave 

2017000125 

417 S. Towne Ave 

2017000126 

446 S. Towne Ave 

2017000193 

618-624 E. 4th St 

2017000223 

462-472 E. 4th St 

2017000240 

412-426 S. Crocker 

2017000241 

411S. Stanford 

2017000242 

424-426 S. Towne 

2017000243 

429-443 S. Towne 

2017000244 

463-471 E. 4th St 

2017000245 

501-505 E. 4th St 

2017000246 

408 S. Stanford 

2017000247 

417-429 S. Stanford 

2017000250 

420-426 S. San Pedro 

2017000251 

410-420 S. Towne 


213-482-7062 


213-482-7007 


503 

























































































REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Additional Comments: 



Jacob Bigler <jacob.bigler@lacity.org> 



HCM approval for Revocable Permit application R2017000280 

4 messages 


Jacob Bigler <jacob.bigler@lacity.org> Wed, Oct 11,2017 at 2:49 PM 

To: Lambert Giessinger <lambert.giessinger@lacity.org> 

Attached is a sketch for a proposed landscape in the back of the curb. This property is HCM so I wanted to find out if there is anything 
that you would require. 

Thanks, 


Jacob Bigler 

Central District | Civil Engineering Associate I 
Bureau of Engineering | Department of Public Works 
201 N. Figueroa St., 3rd Floor 
Los Angeles, CA 90015 
Phone: 213 482 7055 


fjp| 420-426.sanpedro.3d.plan.rev3.pdf 

^ 73K 


Lambert Giessinger <lambert.giessinger@lacity.org> Wed, Oct 11,2017 at 4:13 PM 

To: Jacob Bigler <jacob.bigler@lacity.org> 

The Westinghouse Electric Building does not appear to front Crocker Avenue. Can you please send me some street view shots of 
where the landscaping strip is proposed? Thanks. 

[Quoted text hidden] 



Lambert Giessinger, Architect 
Department of City Planning 

T: (213)978-1183 | preservation.lacity.org 
200 N. Spring St., Room 559 
Los Angeles, CA. 90012 


Jacob Bigler <jacob.bigler@lacity.org> Thu, Oct 19, 2017 at 1:51 PM 

To: Lambert Giessinger <lambert.giessinger@lacity.org> 

Sorry for the wait, Attached are some photos of the area they will be placing the landscape by the property line. 

Sincerely, 

[Quoted text hidden] 

2 attachments 


420-426_sanpedro_photo_1 .jpg 

106K 



420-426_sanpedro_photo_2.jpg 













Thu, Oct 19, 2017 at 2:10 PM 



Lambert Giessinger <lambert.giessinger@lacity.org> 

To: Jacob Bigler <jacob.bigler@lacity.org> 

We are OK with adding landscaping to this side of the property. 

[Quoted text hidden] 







Recording Requested by and 
Recorded Document to be Forwarded 
to: 

City of Los Angeles 
Bureau of Engineering 
Central Records Section 
1149 S. Broadway 
Basement Level, B-10 
Los Angeles, CA 90015-2213 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


WHEREAS, Little Tokyo Lofts Community Association 

426 San Pedro St. _ 

Los Angeles, CA. 90013 _ 

is the owner of real property, located at 
420 - 426 S. San Pedro St. 


in the City of Los Angeles, County of Los Angeles, State of California, described as 
Lot 1 of Tract Map # 53922 _ 


in the official records ofthe County ofLos Angeles in Book 1319 ,Pages 88/90 of Miss. Records 

which land is bounded by or subject to an easement or right of way owned by the City ofLos Angeles; and 
WHEREAS, said lessee has applied to the City ofLos Angeles, hereinafter referred to as the City, for permission 
to install, construct, maintain, and/or use as temporary improvements 

New proposed landscaping behind sidewalk at the property line with approved BSS landscaping _ 


NOW THEREFORE, in consideration of the City granting revocable permission to the applicant to 
install, construct, maintain and/or use the said improvement in the right of way or easement, the undersigned 
lessee, and for lessee's heirs, successors in interest and assignees, does hereby agree as follows: 

1) To indemnify and hold harmless the City, its officers, agents and employees, from and against all cost, 
liability, loss, damage or expenditure of whatsoever kind and nature sustained or incurred by the public or other 
person and from and against all damage, loss, or expense of whatsoever kind and nature sustained or incurred by 
the City by reason of this grant of revocable permission in, on, through and/or over said easement or right of way 
of the City. Permittee hereby further agrees to assume, at its own expense, the defense of any of the aforesaid 
losses, damages or claims or of any action or actions based thereon. Permittee further agrees to acquire and 
thereafter to perpetually and permanently maintain public liability and property damage insurance in the policy 
limits established by the grant of revocable permission, with the policy of insurance naming City ofLos Angeles 
as an additional insured. 


Eng. 3.685 (Rev. 01-15) 


420 - 426 S. San Pedro St. 
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Continuation Sheet For: 

WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


2) To waive any right to make or prosecute any claims or demands against the City, or any of its 
Boards, Departments, Officers, Employees, or Agents for any damage that may occur to said improvement, 
or any adjacent properties, or relate to permissive use granted, by virtue of the use, construction, 
maintenance or other act with said easement or right of way by or under authority of said City, or for any 
damage due to substances or activities emanating from within or without such City facilities. 

3) To remove all said improvements, and restore the affected Right of Way or Easement, without 
expense to the City at the request of the Board of Public Works of said City, or its Officers, Employees, or 
Agents by virtue of revocation of the permit. 

4) To maintain the improvement at all times to the satisfaction of the City or to reimburse the City for 
expenditures for maintaining the improvements should the undersigned fail to do so. 

5) To grant to the City, its Agents, Representatives, Officers and Employees the right of ingress and 
egress over the above described improvement to any or all portions of said street, easement or right of way 
including the portions covered by buildings, furnishings, or equipment, for the purpose of construction, 
maintenance, repair, reconstruction or removal, or other lawful acts in or to said easement of right of way. 

6) This permission is not in lieu of and in no way relieves the property lessee, and lessee's heirs, 
successors in interest or assigns from contributing to or assessments for city improvements at, in, on or about 
said Right of Way or Easement. 

7) This agreement shall remain in full force and effect until released by the Board of Public Works 
Commissioners of the City of Los Angeles. 

This waiver shall be and constitute a covenant running with the land and be binding upon the heirs, 
executors, administrators, successors in interest, assignees as their interest may appear, and may be recorded 
by either said lessees of the City of Los Angeles. 

IN WITNESS WHEREOF, the lessee has caused these presents to be executed this 
_ day of_, 20_ 


NAME 




Print or Type 

Signature 

NAME 

NAME 

Print or Type 

Signature 


Print or Type 

Signature 


Eng. 3.685 (Rev. 01-15) 


420 - 426 S. San Pedro St. 
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Continuation Sheet For: 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validitv of that document. 


STATE OF CALIFORNIA 
COUNTY OF LOS ANGELES} ss. 

On this_day of,_20_, before me, 

a Notary Public in and for said County and State, personally appeared 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are subscribed 
to the within instrument and acknowledged to me that he/she/they executed the same in his/her/their 
authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity 
upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


Signature of Notary Public 

Accepted by the City Engineer of the City of Los 

Angeles on_, 20_. 

BY 


(Division and District Office) 


(Notary Seal) 

Plan No. _ 

Y-Map No. 126A213-A 

Drainage Map. No. 516 _ 

District Map No. 127-5A213 

Plans Submitted Yes_No 

Waiver Number W - _ 


Eng. 3.685 (Rev. 01-15) 
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RECORDER MEMO: This COF'V is NOT an OFFICIAL F: UU 


itCORDER MEMO: This COPY is NOT an OFFICIAL RECORD. 


RECORDING REQUESTED BY 
LAWYERS TITLE 

RECORDING REQUESTED BV: 
Lawyers Title Company 
Order No. 212535873 
Escrow No. 01-32920-A A 
Parcel No. 5147-010-029 

AND WHEN RECORDED MAIL TO: 
JAMES EDWARD MERRY 
RICHARD ELLERY MERRY 
410 TOWNE AVENUE 
LOS ANGELES, CA 90013 


06 / 29/2012 



*20120965015 


SPACE ABOVE THIS LINE FOR RECORDER'S USE 


GRANT DEED 



THE UNDERSIGNED GRANTOR(S) DECLARE(S) THAT DOCUMENTARY TRANSFER TAX IS SNONE 

□ computed on full value of property conveyed, or 

□ computed on full value less liens or encumbrances remaining at the time of sale. 

| | unincorporated area: 13 Eos Angeles, and 

FOR A VALUABLE CONSIDERATION, receipt of which is hereby acknowledged, 

RICHARD ELLERY MERRY and JAMES EDWARD MERRY, as tenants in common, each as to an 
undivided 50% 


hereby GRANT(S) to Richard Ellery Merry, a Married Man, as his sole and separate property and James 
Edward Merry, a Married Man, as his sole and separate property, as tenants in 
common, each as to an undivided 50% 

the following described real property in the County of Los Angeles, State 
LEGAL DESCRIPTION ATTACHED HERETEO AND MADE A PART HEREOF 


see LxtiiDit A Attached 


of California: 


Date June 26, 2012 


RICHARD ELLERY MERRY 


STATE OF CALIFORNIA 
COUNTY OF tzUjG /* * 


c?-7, 





JAMES EDWARD MERRY 



} 

}S.S. 

} 

_, before me,. 



personally appeared Richard Ellery Merry and 


So * ' ^2? 


^ L icy 


James Edward Merry who proved to me on the basis of 
satisfactory evidence to be the person(s) whose name(s) H?are subscribed to the within instrument and 
acknowledged to me that l>^sh4/they executed the same in l^/htf'r/their authorized capacity(ies), and that by 
h^^iheir signature(s) on the instrument the person(s), or the entity upon behalf of which the person(s) acted, 
executed the instrument. 

I certify under PENALTY OF PERJ URY under the laws of the State of California that the foregoing paragraph is 
true and correct. 


WITNESS myhand aijchofficial seal. 
Signature 


(Seal) 



' A 


\ 


MARIA AR6UELL0 
Commission # 1941768 ^ 

Notary Public - California | 

Los Angeles County g; 

Mv Comm. Expires Jul 18,2015 ( 

v+ w w* m 11 


Wall Tax Statements to Return Address Above 


“This conveyance changes manner In which title Is held, 
grantor(s) and grantee(s) remain the same and continue 
to hold the same proportionate interest, R & T11911." 



RECORDER MEMO: This COPY is NOT an OFFICIAL RECORD. 


iLCORDER MEMO: This COPY is NOT an OFFICIAL RECORD. 


File No: 212535873 


EXHIBIT "A" 


All that certain real property situated In the County of Los Angeles, State of California, described as 
follows: 

Lots 17, 18, 19, 20 and 21 in Block 10 of the Wolfskill Orchard Tract, In the County of Los Angeles, 
State of California, as per map recorded in Book 30, Page 9 of Miscellaneous Records, In the Office 
of the County Recorder of said County. 


Assessor's Parcel Number: 5147-010-029 


CLTA Preliminary Report Form - Modified (11-17-06) 


7/27/2018 


Online Credit Card Payment Receipt 


Payment for: Revocable Permit 

Reference Number: 2017000251 

Online Credit Card Payment 


Transaction Approved 
Payment Amount: $594.92 


Transaction ID: 

5005 

First Name: 

miguel 

Last Name: 

nelson 

Address: 

5419 hollywood blvd #c201 

City: 

Los Angeles 

State: 

CA 

Zip: 

90027 

phone: 

3109226609 

Email: 

miguel@marvimon.com 

Card Number: 

XXXX-XXXX-XXXX-1008 

Exp. Month: 


Exp. Year: 


Settlement: 


Bill Amount: 

$594.92 

Bill Date/Time: 

09/24/2017 

Bill Request ID: 

240917B39-27C5736F-B6FE-45A9-BAA0-D8B1114EE7B7 


https://engpermits.lacity.org/rpermits/boe/control.cfm?action=cc_receipt&frames=2&cfid=1171981 &cftoken=ef636c76e2db37ab-A81DE8FD-98BD-6B8... 1/1 
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MEMBERS 

KEVIN JAMES 

PRESIDENT 

HEATHER MARIE REPENNING 

VICE PRESIDENT 

MICHAEL R. DAVIS 

PRESIDENT PRO TEMPORE 

JOEL F. JACINTO 

COMMISSIONER 

LUZ M. RIVAS 

COMMISSIONER 

FERNANDO CAMPOS 

EXECUTIVE OFFICER 


City of Los Angeles 



CALIFORNIA 


ERIC GARCETTI 

MAYOR 


DEPARTMENT OF 
PUBLIC WORKS 

BUREAU OF 
ENGINEERING 


GARY LEE MOORE, PE, ENV SP 
CITY ENGINEER 

1149 S. BROADWAY, SUITE 700 
LOS ANGELES, CA 90015-2213 


http://eng.lacity.org 


October 10, 2017 


Richard Ellery Merry and James Edward Merry 
410 S. Towne Avenue 
Los Angeles 90013 


Attn: Miguel Nelson 

410 - 420 SOUTH TOWNE AVENUE - REVOCABLE PERMIT REQUIREMENTS - 
APPLICATION REFERENCE NO. 2017000251 

THIS IS NOT A PERMIT 

The conditions outlined below must be satisfied before a Revocable Permit can be issued for 
the placement of the following items encroaching up to seven (7) feet ten (10) inches along 
South Towne Ave..: 

• New proposed landscaping behind sidewalk at the property line. 


CONDITIONS 


1. The property owner(s) shall provide liability and property damage insurance satisfactory to the 
City Attorney. The City Risk Manager recommends coverage in the amount of at least 
$1,000,000. Evidence of insurance must be uploaded annually by your insurance broker to 
http://track4la.lacitv.org 


2. The plans for the landscape must be reviewed and approved by the Bureau of Street Services, 
Engineering Division, 1149 S. Broadway, 4 th Floor. 

3. The design within the public right of way shall comply with appropriate permit procedures 
including any necessary special inspection. Provisions for improvements satisfactory to the City 
Engineer such as drainage, erosion control, or any other necessary requirements shall be a part 
of the permit. An “A”-Permit must be obtained from the Bureau of Engineering, Central District, 
201 N. Figueroa Street, 3 rd Floor, counter 22 after conditions 1-2 have been completed. 


4 . 


The property owner(s) shall sign and notarize a Waiver of Damages agreement, obtain a Los 
Angeles County Recorder conformed copy or certified copy and submit the recorded copy to the 
Bureau of Engineering, Central District, 201 N. Figueroa Street, 3 rd Floor, Counter 20. With the 
recordation of this waiver, the property owner(s) agrees to remove all the encroachments and 


Recyclable and made from recycled waste. 
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restore the public right-of-way satisfactory to the City Engineer when requested, or if the permit 
is revoked. Please contact this office for the waiver form after Condition Nos. 1-2 have been 
completed. 

Construction must be accepted by the Bureau of Contract Administration Inspector prior to 
issuance of the revocable permit. Provide a copy of the proof of acceptance from Bureau of 
Contract Administration to BOE, Central District, Revocable Permit, Counter 20 or notify the 
Revocable Permit counter personnel. 

The Revocable permit will be issued when all the above condition are satisfied. If the applicant 
does not satisfy all the listed conditions within 180 days from the date of this correspondence, 
the application will expire and the process terminated. Once expired, a new Revocable Permit 
application and fees will be required to re-initiate the process. 


If you have any questions pertaining to this letter, please do not hesitate to contact Jacob Bigler, 
at (213) 482-7055 or via e-mail at Jacob.Biqler@lacitv.ora 


Sincerely, 



District Engineer 
Central District 


RS/WT/SD/JB:jb 

Towne.Ave.410-422.S.rpr 

Enclosure 

CC: miguel@marvimon.com 
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Page 2 of 2 - General Notes 


Address: 

Contact: Miguel Nelson 310 922 6609 
mobile or miguel@marvimon.com 




X) CONTRACTOR SHALL ARRANGE AND PAY FOR THE REMOVAL, STORAGE, RELOCATION, 
REPLACEMENT, AND/OR RE-INSTALLATION OF ALL TRANSIT SHELTERS, PUBLIC AMENITY 
KIOSKS (PArt), NEWSSTAND VENDING KIOSKS (Ws), AUTOMATED PUBLIC TOILETS (AFTiJ, 
ANO/OR ADVERTISING BASED BUS BENCHES (AD BUS BENCHES) AND THEIR RELATED 
APPURTENANCES THAT MAY BE AFFECTED BY CONSTRUCTION ACTIVTHES ASSOCIATED WITH 
THESE PLANS WHETHER SHOWN AND INDICATED ON THE PLANS OR NOT. TRANSIT 
SHELTERS, PAX'S, VKT*, APT'S, AND AD BUS BENCHES ARE THE PROPERTY OF THE CITY Of LOS 
ANGELES AND MAY ONLY BE REMOVED, RELOCATED, STORED, REPLACED AND/OR RE¬ 
INSTALLED BY THE CITY'S AUTHORIZED VENDORS, OUTFRONT-JC DECAUX, LLC, (OUTTRONT- 
DECAUXI AND MARTIN OUTDOOR MEDIA, LLC (MOM) 






A. CONTRACTOR SHALL CONTACT GUILLERMO GONZALEZ Of OUTFRONT-JC DECAUX AT 
(213) G0B-0B72 A MINIMUM CP SIX (E) WEEKS PRIOR TO ANY REQUIRED REMOVAL 
OR RELOCATION OF A TRANSIT SHELTER, PAK, VK, OR APT, TO ARRANGE AND PAY 
FOR THE REQUIRED REMOVAL. RELOCATION, REPLACEMENT, OR RE-INSTALLATION. 
OUTFRONT-JC DECAUX WILLTH EN PREPARE AN INVOKE FOR ITS COSTS TO PERFORM 
THE REQUESTED WORK AND PRESENT IT TO THE CONTRACTOR. UPON REMITTANCE 
FROM CONTRACTOR FOR ITS INVOICED COSTS, OUTFRONT-JC DECAUX WILL 

schedule ns crewsto perform the requested work, neither ouihkmt-jc 

DECAUX NOR THE OTY SHAIL BE RESPONSIBLE FOR ANY DEiAYS ASSOCIATED WITH 
CONTRACTOR'S FAILURE TO PROPERLY NOTIFY AND REMIT ITS PAYMENT TO 
OURFRONT-JC DECAUX AS NOTED HEREON. 

B. CONTRACTOR SHALL CONTACT JUAN LOPEZ OR GLENNFLUTIEOF MOM AT (3 ID) 559- 
$ELOCATON OF ANY AD BUS BENCH TO ARRANGE FOR ITS REMOVAL OR 
RELOCATION. NEITHEH MOM NOR THE CtTYSHALL BE RESPONSIBLE FOR ANY DELAYS 
ASSOCIATED WITH THE CONTRACTOR'S FAILURE TO PROPERLY NOTIFY MOM AS 
NOTED HEREON. 


C CONTRACTOR SHALL CONTACT GUILLERMO GONZALEZ OF CHJTFRONT-JC DECAUX 
AT 1213)847-0872 A MINIMUM OF TWO (2) WEEKS PRIOR TO THE CONSTRUCTION 
Of ANY SIDEWALK AREA THAT IS INTENDED TO RECEIVE A NEW, REPLACEMENT, 
OR RELOCATED TRANSIT SHELTER, PAX, VX, AND/OR APT TO COORDINATE THE 
PLACEMENT AND INSTALLATION Of ANY SUB-GRADE FOOTING AND/OR ELECTRICAL 
31 CITY TRANSIT 
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REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Submittal of: Review and approval of proposed landscape behind sidewalk at property line 


Applicant Miguel Nelson 


5419 Hollywood Bid #C201 


Los Angeles, CA 90027 


Address: 



Name: Robe 


Bureau of Street Services, Engineering 
Division 


Location: 1149 S. Broadway, 4th Floor 


Bureau/Group: 


Contact: miguel@marvimon.com 


Phone: 310-922-6609 


Date Submitted: 


Phone: 


Fax: 


Mail Stop: 


213-847-0881 


213-847-0975 


550 


PLEASE REVIEW AND RETURN TO: 


Name: Shay Doong 


Bureau: Bureau of Engineering - Central Dist. 


Location: 201 N. Figueroa St, 3rd Floor 


wvu 


Email: 


Date Received: 


Phone 


Fax 


Mail Stop: 


Reviewer's Name: 





Recommendation: Comments: 


R-Permit Ref. No: 

Address: 

2017000024 

603-605 E. 4th St 

2017000025 

405 S. Towne Ave 

2017000097 

500 E. 4th St 

2017000100 

440 S. Towne Ave 

2017000125 

417 S. Towne Ave 

2017000126 

446 S. Towne Ave 

2017000193 

618-624 E. 4th St 

2017000223 

462-472 E. 4th St 

2017000240 

412-426 S. Crocker 

2017000241 

411S. Stanford 

2017000242 

424-426 S. Towne 

2017000243 

429-443 S. Towne 

2017000244 

463-471 E. 4th St 

2017000245 

501-505 E. 4th St 

2017000246 

408 S. Stanford 

2017000247 

417-429 S. Stanford 

2017000250 

420-426 S. San Pedro 

2017000251 

410-420 S. Towne 


213-482-7062 


213-482-7007 


503 

























































































REVOCABLE PERMIT 

INTER-DEPARTMENTAL ROUTING TRANSMITTAL 

CITY OF LOS ANGELES - BUREAU OF ENGINEERING 


Additional Comments: 



Recording Requested by and 
Recorded Document to be Forwarded 
to: 

City of Los Angeles 
Bureau of Engineering 
Central Records Section 
1149 S. Broadway 
Basement Level, B-10 
Los Angeles, CA 90015-2213 


WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


WHEREAS, Richard Ellery Merry and James Edward Merry 

410 towne avenue _ 

Los Angeles, CA. 90013 _ 

is the owner of real property, located at 
410 - 422 S. Towne Avenue 


in the City of Los Angeles, County of Los Angeles, State of California, described as 
Lots 17-21 in Block 10 of the Wolfskill Orchard Tract 


in the official records of the County of Los Angeles in Book 30 ,Pages 9 of Miss. Records 

which land is bounded by or subject to an easement or right of way owned by the City of Los Angeles; and 
WHEREAS, said lessee has applied to the City of Los Angeles, hereinafter referred to as the City, for permission 
to install, construct, maintain, and/or use as temporary improvements 

New proposed landscaping behind sidewalk at the property line with approved BSS landscaping _ 


NOW THEREFORE, in consideration of the City granting revocable permission to the applicant to 
install, construct, maintain and/or use the said improvement in the right of way or easement, the undersigned 
lessee, and for lessee's heirs, successors in interest and assignees, does hereby agree as follows: 

1) To indemnify and hold harmless the City, its officers, agents and employees, from and against all cost, 
liability, loss, damage or expenditure of whatsoever kind and nature sustained or incurred by the public or other 
person and from and against all damage, loss, or expense of whatsoever kind and nature sustained or incurred by 
the City by reason of this grant of revocable permission in, on, through and/or over said easement or right of way 
of the City. Permittee hereby further agrees to assume, at its own expense, the defense of any of the aforesaid 
losses, damages or claims or of any action or actions based thereon. Permittee further agrees to acquire and 
thereafter to perpetually and permanently maintain public liability and property damage insurance in the policy 
limits established by the grant of revocable permission, with the policy of insurance naming City of Los Angeles 
as an additional insured. 


Eng. 3.685 (Rev. 01-15) 
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Continuation Sheet For: 

WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


2) To waive any right to make or prosecute any claims or demands against the City, or any of its 
Boards, Departments, Officers, Employees, or Agents for any damage that may occur to said improvement, 
or any adjacent properties, or relate to permissive use granted, by virtue of the use, construction, 
maintenance or other act with said easement or right of way by or under authority of said City, or for any 
damage due to substances or activities emanating from within or without such City facilities. 

3) To remove all said improvements, and restore the affected Right of Way or Easement, without 
expense to the City at the request of the Board of Public Works of said City, or its Officers, Employees, or 
Agents by virtue of revocation of the permit. 

4) To maintain the improvement at all times to the satisfaction of the City or to reimburse the City for 
expenditures for maintaining the improvements should the undersigned fail to do so. 

5) To grant to the City, its Agents, Representatives, Officers and Employees the right of ingress and 
egress over the above described improvement to any or all portions of said street, easement or right of way 
including the portions covered by buildings, furnishings, or equipment, for the purpose of construction, 
maintenance, repair, reconstruction or removal, or other lawful acts in or to said easement of right of way. 

6) This permission is not in lieu of and in no way relieves the property lessee, and lessee's heirs, 
successors in interest or assigns from contributing to or assessments for city improvements at, in, on or about 
said Right of Way or Easement. 

7) This agreement shall remain in full force and effect until released by the Board of Public Works 
Commissioners of the City of Los Angeles. 

This waiver shall be and constitute a covenant running with the land and be binding upon the heirs, 
executors, administrators, successors in interest, assignees as their interest may appear, and may be recorded 
by either said lessees of the City of Los Angeles. 

IN WITNESS WHEREOF, the lessee has caused these presents to be executed this 
_ day of_, 20_ 


NAME 




Print or Type 

Signature 

NAME 

NAME 

Print or Type 

Signature 


Print or Type 

Signature 
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WAIVER OF DAMAGES, INDEMNIFICATION AGREEMENT AND RIGHT OF 
INGRESS AND EGRESS - COVENANT TO RUN WITH THE LAND 


A notary public or other officer completing this 
certificate verifies only the identity of the individual 
who signed the document to which this certificate is 
attached, and not the truthfulness, accuracy, or 
validitv of that document. 


STATE OF CALIFORNIA 
COUNTY OF LOS ANGELES} ss. 

On this_day of,_20_, before me, 

a Notary Public in and for said County and State, personally appeared 


who proved to me on the basis of satisfactory evidence to be the person(s) whose name(s) is/are subscribed 
to the within instrument and acknowledged to me that he/she/they executed the same in his/her/their 
authorized capacity(ies), and that by his/her/their signature(s) on the instrument the person(s), or the entity 
upon behalf of which the person(s) acted, executed the instrument. 

I certify under PENALTY OF PERJURY under the laws of the State of California that the foregoing 
paragraph is true and correct. 


WITNESS my hand and official seal. 


Signature of Notary Public 

Accepted by the City Engineer of the City of Los 

Angeles on_, 20_. 

BY 


(Division and District Office) 


(Notary Seal) 

Plan No. _ 

Y-Map No. 126A213-A 

Drainage Map. No. 516 _ 

District Map No. 127-5A213 

Plans Submitted Yes_No 

Waiver Number W - _ 
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